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DEFENSE CONTRACT AUDIT AGENCY 

CAMERON STATION 
ALEXANDRIA, VIRGINIA 22314 

OSA-2487-69 
LA-70-16-126 

IN REPLY REFER TO 

REPLY TO: 

Mr. Timothy H. Standifer 
P.0. Box #9363 
Rosslyn Station 
Arlington, Virginia 22209 

August 27, 1969 



STATINTL 


STATlM. 


SUBJECT: 


Report on Evaluation of Pricing Formula 



hJ C 


TO 


: Contracting Officer 



STATINTL 

STATINTL 

STATINTL 


1. Purpose of Evaluation . We have examined the contractor's 
records to determine the reasonableness of the rates used for pricing 
spare parts under the subject contract. 

2. Scope of Evaluation . Proposed overhead and G&A rates 
were compared with those approved by the cognizant DCAA office. 

3. Results of Evaluation . The proposed labor overhead 

rate is recommended, for acceptance; however the proposed G&A. 

rate is unacceptable. The cognizant DCAA office has approved a Hmj 
G&A rate. fV ' ^ lA&f* 6 


u , 


I ' -H 

{ *\ S 


/; z-t- 
hS. 1 M ^ - 


I 

, po 

ni \ ARTHUR G. HANLEY 
WM. Representative - APL 
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* sncRivr 


25X1A 


OSA-2233 -71 
2 September 1971 


MEMORANDUM FOR: 
FROM: 

SIIB.IF.CT: 


Chief, Contract Management Pi vision, OSA 
Chief, Budget f, Finar.ee Division, OSA 
Contract Completion Contract N'o. __ 


AG- 1104 



1 Our records indicate that the subject contract was completed as 

of June mol __ • The following action has been taken: 

■■■” """" reTund 

A. Final ] wXXiXXXt made 7 J uly l 971 

B. Audit rc art prepared i£_May--1971 ‘ 

Following is a summary of cost: 


Am ount. Obl igat ed 

$ 70,688.00 


Am ou nt Paid 
$ 70,688.00 


Bala nce^ 

- 0 - 


/U,UOO*UU 

2. Wc arc using this memorandum as a basis for closing this contract 
as all deliveries and services have been completed. 


25X1 A 



Chief, Budget G Finance Division 
• 'OSA/ DUS GT 


CONCUR: 


25X1A 

ILLEGIB 

ILLEGIB 

ILLEGIB 



Chief, C 


nt Division, OSA 


Dist: Addrcssc 

1 - CMD/OSA 



1 - BGFD/OSA (Contr Pmt) 
RWl- :Ub/BfiFDjfl 


25X1A 
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Applicable to CFFF Contracts, Time and Material Contracts and Fixed 
Price - Price Rsdstex'iain.aole Cc-ntxacos, 



“ IVt *_<**'.«*«■ 


COSii'ACi'OP^ 

cosmos wmm J|4dL.£ft , 




lira op oostram 






(a) Performance: , . 

(l) Certification of satisfactory completion 
( 2 , ) Evidence of receipt of end items 

(if applicable) 

(b) Final invoice and Contractor* s statement of 
c umulative claim 

(c) Final audit: 

(l) Req nested 
{?.) Audit report 

(d) Contractor’s Release 

(e) Contractor 1 e Assignment of Refunds, Rebates, 
and Credits 

(f) . Contractor’s report of patents*-* 


Accomplished 

Ur 


(&) 


(h) 

(i) 

U) 

(k) 

( l ) 
(m) 


Residual inventory acquired under the contract: 

(1) Accounting by Contractor 
(2) Disposition thereof * 

Disposition of Coverr.ciont furnished proper cy, 
if any * 

Contract amendment, if required 

Xsouancs of memo « Foria :«o« Bi.&'f ’rich attach- 
ments to Finauca to close contract 

Final Invoice 

Kotice fro* Finance of final payment 

transfer of contract to: 

(1) Inactive file 

(2) Archives 

>. v n tiv- C^s of fiwC? uric a ~ price redetermioible, contract 
d, e, f, and g cto/c :n cassally not applicable. 

(f \ •action t&ton cu affirs-stiva statements 



bate 



$Vf-hy 

tv-?/ 

£/? 


( 44 ) 


FORM 


2820 / 


Approved For Rele 1 ^2OO1/G5l/D&S(aA^R[We2B0ra64ROdW)O2OOO1-2 


FILE INFO 


SECRET 

(When Filled In) 


I i l. J i i - J 1 


REPRODUCTION PROHIBITED 


25X 


25X1A 

A#!*' 


2*5X1 A 


SECRET 011902Z FEB 71 CITE 

IDEALIST/ CONTRACTS 


8498 


REF: 


0455, 28 JAN 71 


25X1 A 






FROM : 


INFORMATION REQUESTED IS AS FOLLOWS: 


CONTRACT 
AG- 1103 
AG- 1104 
SECRET 
BT 


ST AT US 

INCOMPLETE 

COMPLETE 


I !-rr> i i 

It LU « . 


13 29 


ACTION 

1 


6 


1 1 


16 



2 

- 

7 


12 


17 



3 

^ / 

8 


13 


18 



4 

7i kA~ 

9 


14 


19 



5 

— 

J0 


15 


20 
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REPORT of inventions and subcontracts 

(Pursuant to “ Patent Rights 99 Contract Clause) 


F orm Approved 

Budget Bureau No. 22-R160 


INSTRUCTIONS TO CONTRACTOR 

This form may be used for INTERIM and FINAL reports, and 
when used shall be completed and forwarded to the Contracting 
Officer in triplicate. 


An INTERIM report shall be submitted at least every twelve 
months, commencing with the date of the contract, and should 
include only those inventions and subcontracts for which com- 
plete information has not previously been reported. 


A FINAL report shall be submitted as soon as practicable 
after the work under the contract is complete and shall in- 
clude (a) a summary of all inventions required by the contract 
to be reported, including all inventions previously reported 
and any inventions since the last INTERIM report; and (b) 
any required information for subcontracts which has not pre- 
viously been reported. 



STATINTL 


2 . contract number 

AG 1104 


3. TYPE OF REPORT (check one) 

I la. INTERIM [x]i>- FINAL 


SECTION I - INVENTIONS ("Subject Inventions" required to be reported by the "Patent Rights ” clause) 

4. INVENTION DAT A (check one) 


[Xja. THERE WERE NO INVENTIONS WHICH REASONABLY APPEAR TO BE PATENTABLE 

I \ b • LISTED BELOW ARE INVENTIONS WHICH REASONABLY APPEAR TO BE PATENTABLE. ANY INVENTION DISCLOSURES WHICH 
HAVE NOT BEEN PREVIOUSLY SUBMITTED TO THE CONTRACTING OFFICER ARE ATTACHED TO THIS REPORT. 


(0 


\(ii) 


NAME OF INVENTOR 


TITLE OF INVENTION 


(HO 

PATENT 
APPLICATION 
SERIAL NUMBER 
AND CONTRAC- 
TOR'S DOCKET NO. 


(iv) 

CONTRACTOR 
HAS FILED 
OR WILL FILE 
U.S. PATENT 
APPLICATION 


(y) 

CONFIRMATORY 
LICENSE OR 
ASSIGNMENT HAS 
BEEN FORWARD- 
ED TO CONTRAC- 
TING OFFICER 


YES 


NO 


NON 




SECTION II - SUBCONTRACTS (Containing a “Patent Rights 99 clause) 



n n form 

U L / 1 NOV 55 


882 






, • • :?ai ~- -T-*'43i®rijFsMKSSr 

- din g-i nn . rm f>nP3L'itJarfn/iR/i Phrtnf 



REPORT OF INVENTIONS AND SUBCONTRACTS 

(Pursuant to "Patent Rights" Contract Clause) 


I Form Approved 
Budget Bureau No. 22-R160 


( INSTRUCTIONS 

h.s fore, may be used for INTERIM and FINAL reports and 

^“^^:. compleledand forwarded *° ihe coniroc “^ 

n INTERIM report shall be submitted at least every twelve 

cCe „ C nTv'7r Cin ? WUh ,he date ° f ,he con,r “ct. and should 
el^inf hose t ,nvenuons and subcontracts for which com- 
ete information has not previously been reported. 


TO CONTRACTOR ■ - 

rep ° rt s J ho11 be submitted as soon as practicable 
after the work under the contract is complete and 
dude (a) a summary of all inventions required by tte contract 
to be reported, including all inventions previously repo«e d 
and any inventions since the last INTERIM report- art (b) 

v7o y us!y qU be; d „ f ° r SUbC ° ntraC,S WhiCh haa 



STATINTL 


|2. CONTRACT NUMBER 

AG 1104 


| 4 - IN VEN Tl Ol7 D AT A (check one) 

■ there were no inventions which reasonably appear to 


|3. TYPE OF REPORT (check One) 

INTERIM g]A. FINAL 


ho reported by the "Patont l Z Z" cl . T 


1771 


I If , which REASONABLY APPEAR TO BE PATENTAm P 

- ^ ^ ^ ^ ^ ^ E^V ^OUS^L Y 8 M I T T I^D^ CQ^p^Fl^n Nl^ O^FK^^F^'a R E^a'*^ TA ^ P ^ ^ WHICH 


«y 


NAME OF INVENTOR 


NONE 


title of invention 


mo 


PATENT 
APPLICATION 
SERIAL NUMBER 
AND CONTRAC- 
TOR’S DOCKET NO. 


\0v) 

CONTRACTOR 
HAS FILED 
OR WILL FILE 
U.S. PATENT 

application 


YES 


NO 


\(v) 

CONFIRMATORY j 
LICENSE OR L 

assignment hasI 

BEEN FORWARD- f 
ED TO CONTRAC- 
TING OFFICER 


s ECTION || . SUBCO_NTRACTS (Containing a "Paten, Rights" CaLe) 


RUS T E D BELOW IS I N F ORMATIONRE Q U I R E D BUT NOT PREVIOUSLY REPOSTRn™ , 

n — ry n autn.UKT R ACTS, fif not applicable, wr ite ’None".) 


NAME AND ADDRESS OF SUBCONTRACTOR 


K'it> 


DATE C CAUSE 
SUBCONTRACT NUMBER FURNISHED TO CON- 
TRACTING OFFICER 


\(iv) 


SECTION III - CERTIFICATE 


DATE 
SUBCONTRACT 
COMPLETED 


~~ ~ 111 ~ iriLA IE 

-Y ATTACHMENTS, 


0/ic> 


■pME AND ^^U'^|p N O i - L RIC,AL fP,i„, or rypeT 

Senior Contract Administrator 


DD, f n°o r v m „ 882 
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DEFENSE CONTRACT AUDIT AGENCY 


CAMERON STATION 
ALEXANDRIA, VIRGINIA 22314 


IN REPLY REFER TO 


OSA-1295-71 

LA-71-82-678 


REPLY TO: 

Mr. Timothy H. Standifer 
P. 0. Box #9363 
Rosslyn Station 
Arlington, Virginia 22209 


May 19, 1971 


SUBJECT 

STATINTL 



STATINTL 

T0 : Contracting Officer (Attention: 

1. This call-type contract dated October 30, 1969, provided for 

furnishing spare parts, nodication hits, components, and data. Worh commenced 

during July 1969 and was essentially completed in June 1970. 

2. Me have examined the contractor's accounting records and 
financial operating procedures for the purpose of determining whether the 
amounts billed by the contractor represented allowable costs under the terms 
of the contract. The examination was performed in accordance with generally 
accepted auditing standards and accordingly included such tests of the account- 
ing records and other auditing procedures as were considered necessary. 


3. The results of our examination follow 

Billed Amount through Call No. 70-8 
Recommended Allowable Amount 
Disapproved Amount 


$71,433 
70,688 
$ 745 
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- 2 - 


STATINTL 


The disapproved amount represents our application of H fee to 


material costs in four calls, according to the negotiated pricing formula. 
STATINTL 

The used Senior Contract Administrator, 

concurred in the disallowed amount. 




\ / v V 

VS&RTHUR G. HANLEY 
DCAA Represent at ive-APL 
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DATE 4 Nov 1970 

MEMORANDUM FOR: Chief, Industrial Audit Division, OSA 
SUBJECT : REQUEST for AUDIT 

CONTRACTOR ' 

Contract No. 

Type of Contract 
Type of Audit Required: 

Dollar Value of Contract: 

Dn*e Audit Required: 

STATINTL 

NEGOTIATOR: 1%-' * • * ' • -Z-l-.* • fMBiii 


STATINTL 

AG-1104 


TSM 

FINAL (For Settlement) 
£75 , 000.00 
30 December 1970 


DATE_ n-w-i» 


MEMORANDUM FOR: Contracts Management Division, 


Audit Scheduled For: 




OSA 


J& 

“c71ad7osa 
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25X1A 


HANDLE VIA^B 
CONTROL SYSTEM 



Gentlemen: 


SECRET 25X1 

IDEALIST ^■-9218-70 
Copy / of 6 

Contract No. AG-1104 
Amendment No . 1 


2 3 JUN 1970 


1. This amendment is written to deobligate funds which are in 
excess of current and anticipated requirements under this contract. 


2. According, this contract is hereby amended as follows: 


PART VI - FUNDS ALLOCATED - shall be deleted in its 
entirety and replaced by the following: 

" a. Funds are hereby allocated in the amount of 
$75 ,000. 00 for Purchase Requests which may 
be issued hereunder. 

b. The total amount payable to the Contractor here- 
under shall be limited to the above stated amount. 
Written authorization from the Contracting Officer 
is a prerequisite for any excess funding require- 
ments . " 


3. All other terms and conditions of this contract shall remain in 
effect as presently stipulated. 

4. Please indicate your acceptance of the foregoing by signing and 
returning the original and one copy of this amendment, retaining the other 
copy for your files. 


Very truly yours, 

THE UNITED STATES OF AMERICA 



TITLE- L KTA'/fcr / %» v/ v a av/t ^ 

DATE '//l /> o 
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1 PRICE 


r 


AGE LIST 


EXHIBIT "A r 


Item 

Ho. 

Part No. 

Description 

Statu 

Code 

s 

Unit Price 

1 

AG 10761 7A 

Cart & Console 

R 

$ 5,200.00 

2 

AG 1279409 

Console Control 
Ass'y 

R 

4,700.00 


AG PAC-37-1/4T 

Air Conditioner . 

R 

3,200.00 

n 

AG 1200A 

Oscilloscope 

R 

1 ,700.00 

5 

AG 3439A 

Digital Voltmeter 

R 

1 ,700.00 


AG 3441 A 

Range Selector 

R 

150.00 

■ 

AG 5325A 

Digital Counter 

R 

2,200.00 

8 

AG 1279387 

Simulator 



9 

AG 3400A . 

R.M.S. Voltmeter 

R, 

1 ,000.00 

10 

AG 269 

V0M & Case 

R 

200.00 

11 

AG 1279412 

Portable Control 
Box 

R 

1,300.00 

12 

AG 1279413 

Portable Target 

R 

900.00 

13 

AG 1277993 

Preamp Extender 

NR 

100.00 

1'4 

AG 1279419 

Support Fixture 

n 

300.00 

15 

AG .1279410 

Transporter 

R 

2,900.00 

16 

AG 1279812 

Shorting Plugs, 
Detector 

NR 

250.00 

i 7 thri 
20 & 24 
thru 3Q 

AG 1279811-1 
thru -1 1 

Cables (Set) 

NR 

165.00 
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-r • ‘ ERICS 

Approved For Release 2QOttQfi«)8 : Cl 

AGE LI' 



0001000 ' 


Item 

No. 

Part No. 

Description 

Status 

Code 

Unit Price 


AG 1279475 

Scanner Extension 
Cable 

R 

$ 300.00 


AG 1279810 

Preamp Extractor 
Card 

NR 

40.00 

23 

AG 1279809 

Temp. Shorting 

Plug for J103 

R 

100.00 


AG 1279801 

Optical Spanner 
Wrench 

NR 

375.00 


AG 1279464 

Test Fixture, 
Scanner 

R 

250.00 

33 

AG EDI 000-7-22 

Drawer Ass’y. 

R 

250,00 


AG PTB-1 8-30PS 

Bulkhead 

Feed Thru 


75.00 

Hj 






















■ 





























l 
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SPARE PARTS LIST 


00«2flOQ>2 


Item 

No. 



' Part No. 

Description 

AG C11A332J 

Capacitor, 3300PF 

AG MTP306M050P1B 

Capacitor 

AG C11A202J 

Capacitor, 2000PF 

AG C11A432J 

Capacitor, 100PF 

AG 162D1 05x901 OAi 

2 Capacitor, 1 UF 

AG 1 62L474x9020AA2 

Capacitor 

AG 1 62D1 05x9020AB2 

Capacitor, 1 UF 

AG 162D154x9035AA2 

Capacitor, 15UF 

AG PT02E-8-4P 

Connector 

AG SRM34PPOOO 

Connector 

AG SRM75NSSFOOO 

Connector 

AG 64-15 

Connector 

AG 1 278000-1 

Cover, Assembly 

AG 1 277989-1 

Cover, Top Plate 

AG MT6116 

Diode, Zener, 9.1V 

AG MT6117 

Diode, Zener, 30V 

AG 1N4149 

Diode 



I 

E9 




Code I Unit Price 


$ 2.30 


5.30 


5.30 


1 .85 


2.10 


2.20 


2.10 


2.10 


6.50 


8.50 


58.00 


9.00 


270.00 


161 .00 


.5 


20.50 


1 .00 
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SPARE PARTS LIST 


:oooioob*e0a**2 


Item 

No. 

Part No. 

Description 

Status 

Code 

Unit Price 

36 

AG 1277987-1 

End Plate, Front 

NR 

$ 85.00 

37 

AG 1278002-1 

End Plate, Back 

NR 

85.00 

38 

AG KNCAL0440 

Insert, THD 

NR 

.85 

38a 

AG 1 278Q00-3 

Insulator, Neoprene 

NR 

31.50 

39 

AG 79LH1 600-26 

Nut 

NR 

.20 

40 

AG MS2 1043-04 

Nut 

NR 

.50 

m 

AG 1277991-1 

Plate, Bottom 

NR 

94.00 

42. 

AG 1 0—1 2-1 K 

Potentiometer 

NR 

12.40 

43 

AO RC05GF362J 

Resistor, T&C 

NR 

.30 

44 

AG RC05GF392J 

Resistor, T&C 

NR 

.30 

45 

AG RC05gF432J 

Resistor, T&C 

NR 

.30 

46 

AG RC05GF472J 

Resistor, T&C 

NR 

.30 

47 

AG RC05GF512J 

Resistor, T&C 

NR 

.30 

48 

AG RC05GF562J 

Resistor, T&C 

NR 

.30 

49 

AG RC05GF103J 

Resistor, T&C 

NR 

.30 

m 

AG RC05GF113J 

Resistor, T&C 

NR 

.30 

51 

AG RC05GF123J 

Resistor, T&C 

NR 

.30 
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SPARE PARTS LIST 


Item 

No. 

■Part No. 

Description 

Status 

Code 

Unit Price 

52 

AG RC05GF133J 

Resistor, T&C 

NR 

$ .30 

53 

AG RC05GF1 53 J 

Resistor, T&C 

NR 

.30 

53a 

AG RC05GF183J 

Resistor, T&C 

NR 

.30 

54 

AG RC05GF163J 

Resistor, T&C 

NR 

.30 

55 

AG RC05GF203J 

Resistor, T&C 

NR 

.30 

56 

AG RC05GF821J 

Resistor, T&C 

NR 

.30 

57 

.AG RC05GF911J 

Resistor, T&C 

NR 

.30 

58 

AO RC05GF104J 

Resistor, T&C 

NR 

.30 

59 

AG RC05GF124J 

Resistor, T&C 

NR 

.30 

60 

AG RC05GF154J 

Resistor, T&C 

NR 

.30 

61 

AG RC05GF204J 

Resistor, T&C 

NR 

' .30 

62 

AG RC05GF304J 

Resistor, T&C 

NR 

• 30 

63 

AG RC05GF563J 

Resistors T&C 

NR 

.30 

64 

AG RC05GF683J 

Resistor, T&C 

NR 

• 30 

65 

AG RC05GF753J 

Resistor, T&C 

NR 

.30 

66 

AG RC05GF823J 

Resistor, T&C 

NR 

.30 

68 

AG RC05GF224J 

Resistor, T&C 

NR. 

.30 


SfcCUET 

l 
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SPARE PARTS LIST 
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Item 

No. 

Part No. 

Description 

Status 

Code 

Unit Price 

69 

AG RC05GF244J 

Resistor, T&C 

NR 

& .30 

70 

AG RC05GF274J 

Resistor, T&C 

NR 

.30 

72 

AG RC05GF334J 

Resistor, T&C 

JJR 

.30 

jm 

AG RC05GF364J 

Resistor, T&C 

NR 

.30 

74 

AG RC05GF394J 

Resistor, T&C 

NR 

.30 

75 

AG RC05GF434J 

Resistor, T&C 

NR 

.30 

76 

AG RC05GF102J 

Resistor, T&C 

NR 

• 30 

78 

AG RC05GF112J 

Resistor, T&C 

NR 

.30 

81 

AG RC05GF132J 

Resistor, T&C 


.30 

83 

AG RC05GF152J 

Resistor, T&C 


• 30 

86 

'AG RC05GF182J 

Resistor, T&C 

NR 

.30 






88 

AG RC05GF202J 

Resistor, T&C 

NR 

.30 

90 

AG RC05GF222J 

Resistor, T&C 

NR 

.30 

91 

AG RC05GF223J 

Resistor, T&C 

NR 

.30 

92 

AG RC05GF242J 

Resistor, T&C 

NR 

.30 

93 

AG RC05GF243J 

Resistor, T&C 

NR 

.30 
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SPARE PARTS LIST 


64R000100Me«M^ 



Part No. 

Description 

AG RC05GF272J 

Resistor, T&C 

AG RC05GF273J 

Resistor, T&C 

AG RC05GF302J 

Resistor, T&C 

AG RC05GF332J 

Resistor, T&C 

AG RC05GF622J 

Resistor, T&C 

AG RC05GF682J 

Resistor, T&C 

AG RQ05GF752J 

Resistor, T&C 

AG RC05GF822J 

Resistor, T&C 

AG RC05GF912J 

Resistor, T&C 

AG RC05GF303J 

Resistor, T&C 

AG RC05GF333J 

Resistor, T&C 

AG RC05GF363J 

Resistor, T&C 

AG RC05GF393J 

Resistor, T&C 

AG RC05GF433J 

Resistor, T&C 

AG RC05GF473J 

Resistor, T&C 

AG RC05GF105J 

Resistor, 1M,l/8W 

AG RC05GF106J 

Resistor, 1M, 1 /8¥ 



jj i \L. li 
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SPARE iSSiyBfe} 


Item 

No. 

' Part No. 

Description 

Status 

Code 

s 

Unit Price 

143 

AG RC05GF116J 

Resistor, 1 1M,l/8¥ 

NR 

$ .30 

148 

AG RC05GF205J 

Resistor , 2M , 1 /8W 

! NR 

.30 

149 

AG RC05GF226J 

Resistor, 22M, 1 /8¥ 

1 NR 

.30 

155 

AG RC05GF39U 

Resistor 390 Ohm 
l/8W 

NR 

> 

.30 

157 

AG RC05GF435J 

Resistor, 4.3M, 
l/8W 

NR 

.30 

158 

AG RC05GF513J 

Resistor, 51K, 
l/8W 

NR 

.30 

159 

AG RC05GF514J 

Resistor, 51 OK, 

1 / 0W 

NR 

.30 

160 

AG RC05GF564J 

Resistor, 560K, 
l/8W 

NR 

.30 

161 

AG RC05GF565J 

Resistor, 5*6M, 
l/8V 


.30 

162 

AG RC05GF681J 

Resistor, 680, Ohm 
l/8W 

9 

.30 

163 

AG RC05GF754J 

Resistor, 750K 

1/8W 

NR 

.30 

164 

AG RC05GF755J 

Resistor, 7.5M, 
l/8¥ 

NR 

.30 

165 

AG RN60D4531F 

Resistor, 45K, 
l/4¥ 1 1 ° 

NR 

1 .50 

166 

AG RH-5-3OO/0hm 

Resistor 

NR 

3.25 

167 

AG RN50C3922F _ 

Resistor, 39. 2K, 
l/8¥ ± 

NR 

.5° 

168 

AG MS51957-13 

Screw 

NR 

2 . 50 /C 

169 

AG NAS662C2R3 

Screw, Flat Hd 

NR 

2.50 /c 


tCRETll 
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Approved For Release 2001/^08 : CI^^^@0lQ^54R0001008^UWU^ 

SPARE PARTS LIST 


Item 

No. 

, Part No. 

Description 

Status 

Code 

Unit Price 

170 

AG MS51957-15 

Screw, Plat Hd 

NR 

$ 2.50/C 

171 

AG MS51957-H 

Screw, Pan Hd 

NR 

2. 5C/C 

171a 

AG 1 277992-1 

Shield, Connector 

NR 

58.00 

172 

AG 51 0-N-050A060 

Switch, Thermal 

NR 

26.00 

173 

AG D26E-1 

Transistor 

NR 

2.35 


AG SSI 554/2N2605 

Transistor 

NR 

12.00 

175 

AG 2N3457 

Transistor 

NR 

29.00 

176 

AG MS35338-1 35 

Washer, Split Lock 
Steel Cres. 

NR 

2.50/c 

177 

AG MSI 5795-803 

- Washer 

NR 

2.50/C 

177a 

AG 1277986-1 

Ground Strap 

NR 

26.50 

178 

AG AN960C2L 

Washer, Flat 

NR 

2.50/C 


AG 





AG 





AG 





AG 





AG 





AG 
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Apprdved For Release 2QQ1W?08 : C?^^®g^0f64ROOO1OO(»eW1*^ 

SPARE PARTS LIST 


Item 

No. 


Part No. 


Description 


Status 

Code 


Unit Price 


HEAD AND TELESCOPE A SSEMBLY 


179 AG None 


1 80 AG CM6839 


81 AG 1 277968-3 


181a AG 1277935-1 


Class 5 

182 AG SFR144SSW2-09 


183 AG 1 277893-1 


183a AG 1277920-1 


1 83b AG 1 277901 -1 


1 95 AG CM8-640 


1 97 AG 1 277898-1 


198 AG 1 277895-1 


199 AG 1277889-1 


200 AG 1277888-1 


201 AG 1 277890-1 


2 AG 1277894-1 


202a AG 1277891-1 



Mirror 


Filter 


850.00 


1 ,100.00 


■ 1,100.00 


600.00 


600.00 
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Approved For Release : dPA 


SPARE PAR 


Item 

No. 



, Part No. 


A G^Si- 


AG 79NTM-38 


AG 1 277886-1 


AG 1 277887-1 


207 AG 1 277892-1 


207a AG 1277966-1 


208 AG AN340C4 


209 AG 3-48 


210 AG MSI 6995-9 


211 AG MSI 6995-27 


212 AG None 


213 AG MSI 6995-1 1 


214 AG MSI 6995-3 


215 AG MSI 6995-20 


216 AG AN507C440-4 


217 AG None 


218 AGMS51038->3" 29 Screw, Set 
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PRICED 

Approved For Release 2Q2i/^8 : CIA-RDPf2BOp464ROOO1OO04OOai»2 

SPARE '.^AR^maX 


224 AO 1277925-1 


Part No. 


AG MSI 6995-1 9 


AG None 


226 AO 1277921-1 


Description 


Screw 


Screw .Button Hd 
Soc Cap 4-40X.375L 


Status 

Code Unit Price 



223 AO MSI 6995-25 Screw 



Shaft, Yoke 


Spacer 


Base Plate, 
Self Test 


226a AG—42-7-7926-4 Shaft, Yoke -Dr. 


227 AG 1277928-1 


227a AG 1277928-2 


227h AG 1277928-3 


Spacer, Focusing 


Spacer, Focusing 


Spacer, Focusing 


227c AG 1277928-4 Spacer, Focusing 
227d AG 1277928-5 Spacer, Focusing 
227e AG 1277928-6 Spacer, Focusing 
221 f' AG 1277928-7 Spacer, Focusing 
227g AG 1277928-8 Spacer, Focusing 



r.utl 
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Approved For Release ?q,Qiifffina : 

SPARE PA^lia 


4R0001000«eOftW 



Part No. 

Description 

Status 

Code 

Unit Price 

AG 


Solenoid 

NR 


17.00 



230 AG 1480A 


231 AG 1277922-1 


232 AG 1277924-1 


232a AG 1277965-1 


AG 1277965-2 


G 1277965-3 


AG 1277965-4 


AG 1277965-5 


AG 206052-325 


AG 118MA5B 


AG NAS620A4L 


AG NA3620A8L 


AG 5610-62-40 


AG 1277932-1 


AG 


AG 


232d 


232e 


232f 


233 


234 


234a 


234b 


234c 






Terminal 


Support 


Support, Solenoid NR 


Stop, Aperture 


Stop, Aperture 


Stop, Aperture 


Stop, Aperture 


Stop, Aperture 


Sync Lamp 


Thermistor 


No. 6 Washer, Flat NR 


Washer- 


Washer, Nylon 


Window, Self. Test NR 








250.00 


300.00 


5.00 


5.00 


5.00 


5.00 


5.00 


.75 


225.00 


2.50 


2.50/C 


2.50/C 


18.00 
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PRICED 

Apprbved For Release : CIA-RDP72B00464R0001000 , «ITTtTT^ 

SPARE PARTS LIST 


PARTS I,I5G 

EGRET 


Part No. 


Description 


DOME ASSEMBLY 


Code I Unit Price 


236 

AG 1277779-1 

Dome Assembly 

R 

$ 6,500.00 

237 

AG 1277778-1 

Dome (Ground) 

NR 

5,400.00 


AG MS 2 04 26 AD 4-7 

Rivet 

NR 


240 

AG 1277777-1 

Sleeve 

NR 

900.00 



LOGIC ASSEMBLY 
(Beginning Next Page) 
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■ PRICED 

Approved For Release 29®4f®flf08 : CIA-RQPZ 

SPARE PJ§|sj 


4R0001000*#m*^ 



Part No. 


AG 1278019-1 


AG 1278025-1 


AG 1278028-1 


AG 1278016-1 


AG 1278044-1 


AG 1278058-1 


AG 1278041-1 


AG 1278031-1 


AG 1278031-3 


AG 1278035-1 


252 AG 1278018-1 


253 AG 801 BE 


253a AG 275-5 


254 AG 1278024-1 


255 AG 1 278027-1 


AG 1278030-1 


257 AG 1 278020-1 


Description 


Status 

Code 



Board, Sec tor Timer 
and Gate Assy. 


Board, Target Size 
Discrimination & 
Self-Te s t_. Gates . -".H 

Board, Target Size I 
' scr ASelf Test Gape R 





Board, Servo Amp- 
Azimuth- Assy. 


Board, Scan Patter: 
Gen. Bd #1 


Board, Scan Patter 
Gen. No. 2 


Board, Scan Patter 
Gen. Bd. No. 3 1 


Board, Sig. Process 
& Delay Assy. 


Amplifier 


Ball Mount 


Board, P.C. 


Board, P.C. 



Board, P.C. 


Board, P.C. 



CRtTn 
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Approved For Release 2Qfl^/Qg^68 : d 


SPARE PARTS” LIST 


- 

i 

Item 

No. 

Part No . 

Description 

Status 

Code 

Unit 

Price 

258 

AG 

1278021-1 

Board, P.C. 

NR 

$ 

81 .00 

259 

AG 

1278033-1 

Board, P.C. 

NR 

65.00 

260 

AG 

1 278043-1 

Board, P.C. 

NR 

60.00 

261 

AG 

1 278037-1 

Board, P.C. 

NR 

78.00 

262 

AG 

1278022-1 

Board, P.C. 

NR 

80.00 


262a 

AG 

1278040-1 

Board, P.C. 

NR 

75.00 

263 

AG 

1278063-1 

Board, P.C. 

80 Pin Connector 

NR 

38.00 

264 

AG 

PCM40D62D24-1 

Connector 

NR 

17.00 

266 

AG 

C10A101 J 

•Capacitor 


2.00 


266a 

AG 

C10A103J 

Capacitor 


2.00 


267 

AG 

C10A103K 

Capacitor 

NR 

2.00 

268 


C10A153K 

Capacitor 

NR 

2.00 


270 

AG 

DC-221 K 

Capacitor 

NR 

1 .50 


271 

AG 

DR475X50MU 

Capacitor 

NR 

5.50 








273 

AG 

D1ROSX35MU 

Capacitor 

NR 

5.50 


274 

AG 

1 50D 124X903 5AZ 

Capacitor 

NR 

1 .85 


iiS'L'l 

,r\L ! 
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Approved For Release 2001ijffi08 : ClB£$?^;^jM|i4ROOO1OO9ifl0W*2 


SPARE PARTS LIST 


Item 

Ho. -Part No. 


Description 


275 AG 1 62D475X9020BA2 Capacitor 



276 AG 1278012-1 


277 AG i 27801 2-2 


AG 1N3580A 


278a AG 1N3826A 


279 AG 1N4148 


280 AG 1N4571 


281 AG 1N4901A 


AG 1N752A 


283 AG 1N753A 


284 AG 1N821A 


285 AG 1N941 


286 AG 1N945 


287 AG 1N967B 



289 AG 65003 


290 AG NE116A 


Clamp, P.C.Bd. 
File 


Diode 


Diode 


Diode 


Diode 


Diode 


Diode, Zener 


Diode 



Diode 


Diode, Zener 


Diode 


DTL Logic 


Status 

Code Unit Price 


NR $ 


150.00 


150.00 
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Approved For Release 2001/05/08 : CI^6P^eB00464R0001 0002000^-2 

SPARE PARTS 


Item 

No. 

Part No . 

Description 

Status 

Code 

Unit Price 

291 

AG NE124A 

DTL Logic 

NR 

$ 8.25 

292 

AG NE1 56A 

DTL Logic 

NR 

8.25 

295 

AG NE180A 

DTL Logic 

NR 

8.25 

294 

AG 1278007-1 

End Plate 

P.C .File 

NR 

220.00 

295 

AG ' NE1 06 A 

DTL Logic 

NR 

7.75 

297 

AG 1278015-1 

Guide 

NR 

7.50 

298 

AG 1278015-2 

Guide 

NR 

7.50 

299 

AG 1 27801 5-3 

Guide 

NR 

7.50 

300 

AG 1278015-4 

Guide 

NR 

7.50 

301 

AG 1276015-5 

Guide 

NR 

7.50 

302 

AG 1278015-6 

Guide 

NR 

7.50 

o 

AG 1278015-7 

Guide 

NR 

7.50 

304 

AG 1 27801 5-8 

Guide 

NR 

7.50 

305 

AG 221 2A 

Heat Sink 

NR 

2.75 

308 

AG NAS671C4 

Nut 

HEX 4-40NC-24 

NR 

4.25 

310 

AG NAS671-8 

Nut 

NR 

.80 

311 

AG NAS679-C04M 

Nut 

NR 

2.50 
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PRICED 

D1A-RDP' 


Approved For Release ?Qfil/QSfl)8 : C1A-RDP7 

SPARE PARTS LIST 


Item 
' No. 

Part No . 

Description 

Status 

Code 

Unit Price 

346 

AG RC05GF510J 

Resistor 

NR 

$ .25 

351 

AG RC07GF221J 

Resistor 

NR 

.20 

352 

AG RC07GF242J 

Resistor 

NR 

.20 

353 

AG RC07GF302J 

Resistor 

NR 

.20 

354 

AG RC07GF333J 

Resistor 

NR 

.20 

355 

AG RC07GF51 1 J 

Resistor 

NR 

.20 

356 

AG RC20GF222J 

Resistor 

NR 

.20 

357 

AC RN50C1002F 

Resistor 

NR 

1 .80 

V.J1 

CD 

i 

AG RN50C1 102F 

Resistor 

NR 

1 .80 

359 

AG RN50C1213F 

Resistor 

NR 

1 .80 

360 

AG RN50C2372F 

Resistor 

NR 

1 .80 

361 . 

AG RN50C2402F 

Resistor 

NR 

1 .80 

362 

AG RN50C2491F 

Resistor 

NR 

1 .80 

363 

AG RN50C2492F 

Resistor 

NR 

1 .80 

364 

AG RN50C2672F 

Resistor 

NR 

1 .80 

365 

AG RN50C2702F 

Resistor 

NR 

1 .80 

366 

AG RN50C3012F 

Resistor 

NR 

1 .80 
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Approved For Re\easeJ2tmmm : CSAIftl 


»4Roooi«deaQm^ 


SPARE PARTS LIST 


Item 

No. 



Part No. 


AG RS-1A 


AG 7005-1 .5K 


AG 7009-1 M 


AG 7005-1 OK 


372 AG 7005-1 3K 


372a AG 7005-1 30K 


373 . AG 7005-1401 


373a AG 7005-1 50K 



374a AG 7005-1 69K 


375 AG 7005-1859 


375a AG 7005-1 91 K 


375b AG 7005-21 OK 


376 AG 7005-2352 


377 AG 7005-2880 


378 AG 7005-3K 


379 AG 7005-3370 


Description 


Resistor 


Resistor 


Resistor 


Resistor 


Resistor 


Resistor T&C 


Resistor 


Resistor T&C 


Status 

Code Unit Price 


374 AG 7005-1 6. 9K Resistor 


Resistor T&C 


Resistor 


Resistor T&C 


Resistor T&C 


Resistor 


Resistor 


Resistor 


Resistor 



rCRll 
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PRICED 


Approved For Relea^^QA^Qfiilg^^(gl/^RDP 


PARTS LIS 


nni^pf^Q pfl.ij 2. 



Part No. 


380 AG 7005-36K 


381 AG 7005-39K 


382 AG 7005-4. 2K 


Description 


Resistor 


Resistor 


Resistor 


383 AG 7005-400-ohni i Resistor 


384 AG 7005-401 1 


Resistor 






AG 7005-41 2/olun Resistor 


AG 7005-4606 Resistor 


AG 7005-5.1K Resistor 


AG 7005-5. 5K Resistor 


AG 7005-51 K Resistor 


■^90 • AG 7005-5194 Resistor 

391 AG 7005-576 Resistor 

392 AG 7005-5789 Resistor 

392a AG 7005-62. 4K Resistor T&C 

393 AG 7005-6430 Resistor 

394 AG 7OO5—692O Resistor 

394a AG ■ 7005-70. 2K Resistor T&C 



orort — r 

r [ k r 3 

!? .. \j i t L_, i 
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Approved For Releas«*2£fl#05/08 : ci^-f^72B00464R000fWDWff01-2 


SPARE Pi 


Item 

No. , Part No . 


534b | AG 7005-78K 


395 AG 7005-7941 


396 AG 7005-7448 



398 AG 7005-8399 


398a AG 7005-85. 8K 


399 AG 7005-8832 


399a AG 7005-93. 6K 


401 AG 7005-968 


402 AG 7005-1 00K 


4C3 AG 7005-91 K 


Description 


Resistor T&C' 


Resistor 


Resistor 


AG 7005-800-ohm Resistor 


404 AG MS24693-C24 Screw 


405 AG MS24693-C4 


406 AG MS5 1957-28 


407 AG MS5 1973-33 


- 407a AG 1-27801-4-3 - 




Resistor 


Resistor T&C 


Resistor 


Resistor T&C 


Resistor 


Resistor 


- . 3 ■ ■ 1 

O Kj 2 t -i 
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Approved For Relea§^2AM/05/08 : Cl 




Roootaeoee»oi-2 


SPARE PARTS 


List 


Item 

No. 

,Part No. 

Description 

Status 

Code 

409 

AG 

AN505C2R10 

Screw, 82° Flt.Hd. 

. 086-56-UNC-2AX. 25 

NR 

410 

AG 

206 IB 

Terminal 

NR 

41 1 

AG 

7717-1 ONR 

Tran si pad 

NR 


AG 

7717-1 2NR 

Transipad 

NR 

415 

AG 

7717-15NB 

Transipad 

NR 

414 

AG 

7717-16NW 

Transipad 

NR 

415 

AG 

2N1486 

Transistor 

NR 

416 

AG 

2N1893 

Transistor 

NR 


AG 

2N2419A 

Transistor 

NR 

418 

AG 

2N3014 

Transistor 

NR 

419 

AG 

2N930 

Transistor 

NR 

420 

AG 

2N940 

Transistor 

NR 

421 

AG 

40322 (RCA) 

Transistor 

NR 







omit Price 


10.25/C 

10.25/C 

8.55/° 


8.55/C 

11.60 


1 .85 


15.25 


6.20 


4.45 


16.60 


5.50 
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Approved For ReleaW2«M'/05/08 : C1A-RDP72B00) 

SPARE PARTS LIST 


001*0936001-2 


r~ 

Item 

No. 

,Part No. 

Description 

439 

AG TG2108A 

Generator 

440 

AG RC8? 

Grommet 

443 

AG 1277871-1 

Indicator, 

Az Step 

444 

AG 1277860-1 

Indicator, 

Caging, El. 

444a 

AG KNH0832 

Insert 

444b 

■WtQAWkkQ-- 
-AiG SPL0440S 

Insert- — ~ 

444c 

AG 1278693-1 

Lamp Assy. 

4441 

AG 1277855-1 

Mirror Assy., 
Scanner 

444e 

AG 60FA-25 6 

Nut, Flex Lock 

444f 

AG MS16210-1 

Nut 

447 

AG 1277877-1 

Pin, Caging, Sol. 

447a 

'AG D4-187 

Pin, Dowel 

■ 

.AG 1277788-1 

Plate, Az. Pot 

448 

AG 1277881-1 

Pointer, Indica- 
tor, Az. 

449 

AG SL11-1K 

, 

Potentiometer 

449a 

AG 1277789-1 

Potentiometer 
Assy., Az. 

450 

AG KPT02A-18-30P 

Receptacle 


Status 

Code Unit Price 


301 .00 


25.00/C 


95.00/C 


150.00 


1.75 


126.00 


235.00 


9.10/C 


2.10/C 


95.00 


20.50/c 


51 .00 


150.00 


68.00 


175.00 


13.00 



m 
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Approved for Relea^20ftiWO5/O8 : <^f^7|2Bp5J 

SPARE PARTS LIST 


>pO?«0M60O1-2 


Item 

No. 









Part No. 

Description 

AG 1277857-1 

Retainer, Rotor 

AG 1277854-1 

Retainer, Bearing 

AG 1277786-1 

Retainer, Az. 

AG 1277852-1 

Retainer 

AG 1277883-1 

Retainer Assy., 
Indicator 

AG CS-9 

Screw, Set 

AG MS16995-10 

Screw 

AG MS16995-17 

Screw 

AG MS 16995 -18 

Screw 

AG MS16997-33 

Screw 

AG MS5 1957-7 

Screw 

AG MS51957-9 

Screw 

AG MS51959-17 

Screw 

AG MS51959-18 

Screw 

AG MS51959-19 

Screw 

AG MS16995-26 

Screw 

AG None 

Screw, 2-56UNC 3A 
Soc.Hd.Cat> X.1251 



r !'t 
" ,\U 


1 . L- » 
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PRICED 




Apprbved For Releas^2fmj/05/08 : CIA-RDP72BOO464ROOO'MM»§afl0O1-2 

SPARE PARTS LIST 


Item 

No. 

Part No. 

Description 

Status 

Code 

Unit Price 

464n 

AG 

None 

Screw, 4-40 UNC 3AX 
Soc.Hd.Cap. .438 


$ 22.50/C 



Lg. Cres. 

NR 


446p 

AG 

None 

Screw, 4-40 UNC 3AX 
Soc.Hd. .188 Lg. C 

res. NR 

21 .80/C 

446a 

AG 

None 

Screw, Eutton Hd. 
Hex Socket, 4-40 


19.75/C 



UNC 3 AX .312 Lg. 
Cres . 

NR 


464r 

AG 

None 

Screw, Button Hd. 
Hex 4-40 UNC 


21 ,80/C 



3 AX .188 Cres. 

NR 


465 

AG 

1277859-1 

Shaft, Elev.Torq. 

NR 

225.00 

465a 

AG 

None 

Screw, 82°, Flt.Hd 
Soc.Cap .086-56X 


4.25/C 



.25 Lg. 

NR 


465b 

AG 

None 

Sc rew , So e . Hd . Cap . 
•086-56X.500 Lg. 

NR 

2.50 

465c 

AG 

None 

Screw, Soc.Hd. Cap. 

.086-56X.625 Lg. 

NR 

31 .oo/c 

465d 

AG 

1278733-1 

Sensor Assy. 

NR 

140.00 

465e 

AG 

1277650-1 

Shaft 

NR 

125.00 

465f 

AG 

1277853-1 

Seal, Bearing 

NR 

100.00 

469 

AG 

1277863-1 

Shutter, Switch 

NR 

115.00 

470 

AG 

1277879-1 

Socket, Cage - 
Solenoid 

NR 

220.00 
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Approved For Release 3£64tfl6/08 : CIA- P F§Sf>%^S^40ljS <foTld0fie««ftif-2 

SPARE PARTS LIST 


Item 

No. 

1 

Part No. 

Description 

Status 

Code 

Unit Price 

WM 

AG 1277949-1 

Solenoid 

M/F(85D818-l) 

NR 



AG 1277882-1 . 

Spacer, Torquer,Az. 

NR 

100.00 

471b 

AG B8-10 

Spacer 

NR 

17.00/c 

Hi 

AG B2-3 

Spacer 

NR 

17.00/c 

471d 

AG 1277960-1 

Spacer 

NR 

100.00 

473 

AG 1277878-1 

Spring, Solenoid 

NR ’ 

8.55 

474 

AG 1SM1-T 

Switch, Micro 

NR ■ 

4.50 

474a 

AG 1277866-1 

Switch Photo Assy. 

R 

1 , 400.00 

474b 

AG 103054-331 

Sync lamp 

NR 

1 .00 

476 

AG T-2170B 

Motor Torque 

NR 

300.00 

All 

AG T4445A 

Motor Torque 

NR 

490.00 

477a 

AG 5714-12-16 

Washer, Flat 

NR 

20.50/c 

477b 

AG AK960-PD4 

Washer, Flat 

NR 

1 .75 

478 

AG 1277856-1 

Weight, Mirror 

NR 

105.00 

478a 

AG 1279832-1 

Lamp Assy., 
Self-Test 

R 

105.00 
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SPARE PARTSuilOT'l-"'** 


Item 

No. 


Part No, 



479 AG 1278113-1 


480 AG 1278068-1 


AG 1278066-1 


482 AG 1 278067-1 


482a AG 1278102-1 


482b AG 1278065-1 


Description 


TROL ASSEMBLY 


Power Control Assj R 


Base, Pwr. Control NR 


Board Assy. , 
Pwr. Control 


Board, P.C. 




Board, Assy., 
Pwr. Control 


483a AG 1278069-1 


Bracket, 
Heat Sink 


484 

AG150D336X9020R2 

Capacitor 

485 

AG M34P-FSL 

Connector 

487 

AG 1N4740A 

Diode 

488 

AG 1N4747A 

Diode 


490 AG 1N758A 


492 AG 1N457 


Diode 


Diode 


R 

$ 1 ,350.00 

NR 

225.00 

R 

475.00 

NR 

37.00 

NR 

32.00 

NR 

345.00 






, yC\ 
.VAj i\L- 1 
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SPARE PARTS LIST 


108A£«fiM-2 



Part No. 


AG 1278100-1 


AG None 


AG 1278070-1 


AG 79LN1 660-40 


497 AG RN55DXXXXF 


AG D-A1A 


AG MS27255-2 


AG 412-26 


AG RC07GF103J 


AG RC07GF200J 


Description 


Insulator 


Status 

Code Unit Price 


Insulator, Mica NR 


Insulator, Thermal NR 


Resistor, T&C 


Relay 


Relay 


Relay 


Resistor 


Re sis ter 20/0hm 


Resistor 


Resistor, 232K 


AG RC07GF392J 


AG CE-1/6-232K- 
CO-F 


AG RN55D1692F 


AG 995-1 A-2 . 2/Ohm Resistor, 1.5V 



AG 995-1 A-500 


AG MS21 295-1 


AG 'MS5 1957-1 3 


Resistor, 
500/ Ohm , 1W 


Screw 


Screw, 4-40NC-2AX 
Pan He 





.egret 
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SPARE PARTS LIST 


MfliliBEi 


ooio9ae«aw-2 



» m£T 

jtUiALl 
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SPARE PARTS LIST 



Item 

No. 


Part No. 


Description 


TER ASSEMBLY 


Filter, R.F.Assy. 



522 AG 1 278048-1 


524 AG 1278049-1 


AG- 1278050-1 


525a AG 1278053-1 


527 AG 1 23 


528 AG 1 278054-1 


529 AG UG290A/U 


530 AG PT02A-1 8-30P Connector 


531 AG PT06A-1 8-30S(sr) Connector 


Bracket, Connector 


Cap, Male 


Clamp, Shield 


Connector 


a 

AG 1N746 

Diode 

534 

AG 1JX98 

Filter 

535 

AG 2JX47 

Filter 

536 

AG 5JX118 

Filter 

537 

AG 5JX94 

Filter 

537a 

AG 127919^-1 

Gasket, RF Filter 

m 

AG 127804'5-1 

Insulator 



SECP ^ 1 
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SPARE PARTS LIST 


1 

Item 

No. 

' Part No . 

Description 

Status 

Code 

Unit Price 

539b 

AG L R 1 2 - 0 5 L i 4 - 2 6 V 

Relay 

NR 

$ 29.05 

540 

AG NAS1351C03LL4 

Screw 

NR 

55-75 

541 

AG RC07GF104J 

Resistor 

NR 

.20 

542 

AG RC07GF204J 

Resistor 

NR 

.20 

543 • 

AG RC07GF300J 

Resistor 

NR 

.20 

544 

AG RC07GF303J 

Resistor 

NR 

.20 

— 

544a . 

AG RC20GF162J 

Resistor 

NR 

.20 

. 546 

AG RC32GF560J 

Resistor 

HR 

.55 

546a 

AG RC32GF8R0J 

Resistor 

NR 

. .55 

547 

AG RC07GF822J 

Resistor 

NR 

.20 

548 

AG RC32GF821J 

Resistor 

NR 

.55 

548a 

AG 3/4-TA5 l-F-S-7 ( 

Resistor 

NR 

117.00/C 

549 

AG NAS1352C04LLr 

Screw 

NR 

37.00/c 

550 

AG NAS1352C04LL6 

Screw 

NR 

46.00/C 

5.51 

AG J215-186-2A-4 

Shield 

NR 

12.75 

551a 

AG MS 3 5 43 0-4 

Terminal, Lug 

NR 

.75 


AG 


L— 
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SPARE PARTS ^ 



Description 


Y ASSEMBLY 


Power Supply- 


Power Supply 


558 AO 1278077-1 


559 AG 1278076-1 


560 AG NAS1352C0811 


561 AG NASI 352C06 1 1 


Insulator, 

Thermal 


Insulator, 

.. Thermal 




562 AG MSI 5795-805 Washer, Flat 


5 63 AG MSI 5795-807 


564 ' AG MS35358-157 


565 AG MS35649-284 


566 AG None 
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SPARE PARTS LIST 





Part No. 



CABLE 




Description 


NESS ASSEMBLY 


572 AG 1 278008-1 


572a AG 1 27801 0-1 


572b AG DAM-T5P 


572c AG DBM-2 5 P 


572d AG DEM-9S 


575 AG M34S-SKH 




581 AG SRM34-S-M 


581a AG 1278057-1 


581b AG 1278013-1 


581c AG 109-5727 


581 d AG MS17322-6A 




Harness Assembly 


Buss Bar 


Connector, 15 Pin 


Connector, 25 Pin 


Connector, 9 Pin NR 


Connector, 14 Pin NR 



576 AG PT02-A-1 4-1 9S Connector, 19 Pin NR 


Connector, 30 Pin NR 


578 AG PT02-A-18-30S Connector, 30 Pin NR 

579 AG PT06A-18-30S Connector, 30 Pin NR 

580 AG PT6E-8-4S(sr) Connector, 4 Pin NR 


Connector, 34 Pin NR 




. :p!KT ’ 
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SPARE PARTS L3 


Item 

Wo. 



Part No. 


581 e AG Mod "C" 4914 


581 f AGDA50905-1 


581 g AG DB50906-1 



AG DE50904--1 


581 j AGD20419 


SECRET 
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SPARE 



64ROOO1OQ02<Upl-2 



Part No. 

Description 

HEAT SINK 

ASSEMBLY 


Status 

Code Unit Frice 


582 

AG 1278072-1 

583 

AG Ml 4P-FSL 

111 

AG' 1 278073-- 1 

584a 

AG 1278074-1 

585 

AG 1413-4 

586 

AG None 

586a 

AG i 278072-3 

587 

AG 995 - 1 OA 

588 

AG None 

588a 

AG DC -4 

589 

AG 4441 D 


Heat Sink Assy. 


I 


<?nfLectors , Heat NR 


Heat Sink 


Insulator, 

Thermal 


Lug, Solder 


Nut, 4-40 UNO 2B, 
Nylon 


Plate, Connector NR 


NR 


Resistor, 2.2 Ohm, 

5 %, 10W (Rl) 

Screw, 4-40 UNC- 


Hd. _rn 

Silicone Compound NR 


Terminal 
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EXHIBIT "C" 

CONTRACTOR MONTHLY FINANCIAL REPORT 
’’ SERVICE 1 ' TYPE CONTRACT 

Prior FY 


1. Contract Number 

Task Order No. (if Any) ~ 

2. Financial Status as of 

(Date ) 

3- Effective Date of Contract 

4. Estimated Completion Date of work, authorized 

5. Contractor Planned Cumulative Expenditures 

to Date 

6. Cumulative Actual Expenditures to Date 

7. Contractor Planned Outstanding Commitments 

8. ‘Actual Outstanding Commitments 

9. Cumulative Planned Expenditures and Out- 

standing Commitments to Date (5+7) 

10. Cumulative Actual Expenditures and Out- 

standing Commitments to Date (6 + 8) 

11. Variance - Lines 9-10 (+ or -) 

12. Estimate to Complete work Authorized 

13. Total Estimated Amount Required to 

Perform Contract (6 + 12) 

14. Contract Funds Allocated 

15. Variance - Lines 14 - 13 (+ or -) 

16. Total Estimated Price of Spares an,d AGE 

Ordered to Date 
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- w SERVICE" TYPE CONTRACT 

CONTRACTOR MONTHLY FINANCIAL REPORT 


INSTRUCTIONS FOR COMPLETING 

GENERAL: (a) Each Fiscal Year effort which has not been completed should 

he reported upon. 

(b) If more than one customer is involved under the same contract, 
show totals for the contract on the main financial report and 
attach supporting supplementary reports showing status for 
each customer. 

(c) In completing Lines 5 through 16, include proportionate fee 
or profit, as applicable, in the amounts reported. 


1. Contract Number and Task Order Number (if Any) 

Letter and Digit series assigned by the Government Contracting 
Agency to that particular contract. 

2. Financial Status as of (Date) 

The last day of the period being reported upon. 

3. Effective Date of Contract 
Self Explanatory 

k. Estimated Completion of Work Authorized Date 

This date represents the Contractor's estimate of the day on which all 
services specified under the contract will have been discharged. 

5. Contractor Planned Cumulative Expenditures to Date 

This figure represents the amount the Contractor had planned to expend 
against the contract through the period being reported upon. 

6. Cumulative Actual Expenditures to Date 

Costs incurred by the contractor to date shown on Line 2. 

7. Contractor Planned Outstanding Commitments 

This figure represents the amount the Contractor had planned to 
have obligated, in excess of expenditures., as of the last day of 
the period being reported upon. 
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8. Actual Outstanding Commitments 

This figure represents the actual amount the Contractor has 
obligated against the particular contract, in excess of 
expenditures, as of the last day of the period being reported 
upon. 

9. Cumulative Planned Expenditures and Outstanding Commitments to Date 
Self Explanatory 

10. Cumulative Actual Expenditures and Outstanding Commitments to Date 
Self Explanatory 

11. Variance 

Self Explanatory 

12. Estimate to Complete Work Authorized 

This figure represents the amount the Contractor expects to expend, 
from the end of the period being reported upon, to the completion 
of the contract. 

13. Total Estimated Amount Required to Perform Contract 
Self Explanatory 

14. Contract Funds Allocated 

This figure represents the amount of funds made available (allotted or 
obligated) under the contract, as amended. 

15 . Variance 

Self Explanatory 

16. Total Estimated Price of Spares and AGE Ordered to Date 

This statistical data is requested if the contract included requirements 
for spares and/or AGE. The amount should reflect the estimated total 
price of spares and AGE, both shipped and on order, as of the date 
shown on Line 2. 
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SECRET 


GENERAL PROVISIONS 

FIXED PRICE RESEARCH AND DEVELOPMENT CONTRACT 


INDEX 


Clause 

No. 

1 . 

2 . 

3 . 

4 . 

5 . 

6 . 

7 . 

8 . 


10 . 


11 . 

12 . 

13 . 

14 . 

15 . 


10 . 

17 . 


18 . 


19 . 


20 . 


21 . 


Title 

Definitions 

Payments 

Standards of Work 

Inspection 

Assignment of Claims 

Examination of Records 

Federal, State, and Local Taxes 

Utilization of Small Business Concerns 
Default 


Page 

No. 

1 

1 

1 

1 

1 

1 

2 

2 

. 2 


Termination for Convenience of the Govern- 
ment 

Disputes 

Buy American Act 

Convict Labor 

Walsh-Healey Public Contracts Act 

Contract Work Hours Standards Act — Overtime 

Compensation 

Equal Opportunity 

Officials Not to Benefit 

Covenant Against Contingent Fees 

Gratuities 

Authorization and Consent 

Notice and Assistance Regarding Patent and 
Copyright Infringement 


3 

5 

5 

5 

5 

5 

6 
6 
6 
7 
7 

7 


Clause 

No. 

22 . 

23 . 

24 . 

25 . 

26 . 

27 . 

28 . 

29 . 

30 . 

31 . 

32 . 

33 . 

34 . 

35 . 

36 . 

37 . 

38 . 

39 . 

40 . 

41 . 

42 . 

43 . 

44 . 


Title 


Page 

No. 


Patent Rights (License) 

Rights in Technical Data 

Military Security Requirements 

Utilization of Concerns in Labor Surplus Areas 

Filing of Patent Applications 

Priorities, Allocations, and Allotments 

Government Property (Fixed Price) 

Notice to the Government of Labor Disputes 

Limitation on Withholding of Payments 

Interest 

Competition in Subcontracting 

Changes 

Data — Withholding of Payment 

-Subcontracts 

Responsibility for Supplies 

Deferred Ordering of Technical Data 

Suspension of Work 

Audit and Records 

Price Reduction for Defective Cost or Pricing 

Data 

Material Inspection and Receiving Report .... 

Ground and Flight Risk 

Special Tooling 

Alterations in Contract 


7 

10 

11 

12 

12 

12 

12 

14 

14 

15 
15 
15 
15 

15 

16 
16 
16 
16 

17 

17 

18 
20 
21 
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GENERAL PROVISIONS 

FIXED PRICE RESEARCH AND DEVELOPMENT 

CONTRACT 


1. DEFINITIONS. (Feb. 1962) — As used throughout this contract, the following terms shall have the meanings set 
forth below: 

(a) The term “head of the agency” or “Secretary” means the Secretary, the Under Secretary, any Assistant Secretary, or 
any other head or assistant head of the executive or military department or other Federal Agency; and the term “his duly 
authorized representative” means any person or persons or board (other than the Contracting Officer) authorized to act for 
the head of the agency or the Secretary. 

(b) The term “Contracting Officer” means the person executing this contract on behalf of the Government, and any 
other officer or civilian employee who is a properly designated Contracting Officer; and the term includes, except as otherwise 
provided in this contract, the authorized representative of a Contracting Officer acting within the limits of his authority. 

(c) Except as otherwise provided in this contract, the term “subcontracts” includes purchase orders under this contract. 

(d) The term "contract work” means all work to be performed under this contract including without limitation any 
studies covering fundamental, theoretical, or experimental investigations; any extension of the investigative findings and 
theories of a scientific or technical nature into practical application; any tangible items, hereinafter referred to as “supplies,” 
furnished to the Government; and any reports, data, computations, plans, drawings, and specifications with respect to any of 
the foregoing. (Oct. 1957) 

2. PAYMENTS. (Jun. 1959) — The Contractor shall be paid, upon submission of proper invoices or vouchers, the prices 
stipulated herein for work delivered or rendered and accepted, less deductions, if any, as herein provided. Unless otherwise 
specified, payment will be made upon acceptance of any portion of the work delivered or rendered for which a price is 
separately stated in the contract. 

3. STANDARDS OF WORK. (Jun. 1959) — The Contractor agrees that the performance of work and services pursuant to 
the requirements of this contract shall conform to high professional standards. 

4. INSPECTION. (Jun. 1959) — (a) All work under this contract shall be subject to inspection and test by the Govern- 
ment, to the extent practicable, at all times (including the period of performance) and places, and in any event prior to 
acceptance. The Government through any authorized representative may inspect the premises of the Contractor or any sub- 
contractor engaged in the performance of this contract. 

(b) The Government may reject any work that is defective or otherwise not in conformity with the requirements of 
this contract. If the Contractor fails or is unable to correct or to replace such work, the Contracting Officer may accept such 
work at a reduction in price which is equitable under the circumstances. Failure to agree on the reduction in price shall be 
a dispute concerning a question of fact within the meaning of the clause of this contract entitled “Disputes.” 

(c) If any inspection or test is made by the Government on the premises of the Contractor or a subcontractor, the Con- 
tractor shall provide, without additional charge, all reasonable facilities and assistance for the safety and convenience of the 
Government inspectors in the performance of their duties. If the Government inspection or test is made at a point other 
than the premises of the Contractor or subcontractor, it shall be at the expense of the Government. All inspections and 
tests by the Government shall be performed in such a manner as not unduly to delay the work. Final inspection and accept- 
ance or rejection of the work shall be made as promptly as practicable after delivery except as otherwise provided in this 
contract; but failure to inspect and accept, or reject the work shall neither relieve the Contractor from responsibility for such 
of the work as is not in accordance with the contract requirements nor impose liability on the Government therefor. 

(d) The inspection and test by the Government of any work shall not relieve the Contractor from any responsibility 
regarding defects or other failures to meet the contract requirements which may be discovered prior to acceptance. Except 
as otherwise provided in this contract, acceptance shall be conclusive except as regards latent defect?, fraud, or such gross 
mistakes as amount to fraud. 

(e) The Contractor shall provide and maintain an inspection system acceptable to the Government covering the work 
hereunder. Records of all inspection work by the Contractor shall be kept complete and available to the Government during 
the performance of this contract and for such longer period as may be specified elsewhere in this contract. 

5. ASSIGNMENT OF CLAIMS. No assignment of claims shall be made under this contract without the prior written 
approval of the Contracting Officer. 

6. EXAMINATION, OF RECORDS. (Feb. 1962) — (a) The Contractor agrees that the Appropriate Audit representative 
of the Government shall, until the expiration of three years after final payment under this contract, have access to and the 
right to examine any directly pertinent books, documents, papers, and records of the Contractor, involving transactions related 
to this contract. 

(b) The Contractor further agrees to include in all his subcontracts hereunder a provision to the effect that the sub- 
contractor agrees that the Appropriate Audit representative of the Government shall, until the expiration of three years after 
final payment under the subcontract, have access to and the right to examine any directly pertinent books, documents, papers, 
and records of such subcontractor, involving transactions related to the subcontract. The term “subcontract” as used in the 
clause excludes (i) purchase orders not exceeding $2,500 and (ii) subcontracts or purchase orders for public utility services 
at rates established for uniform applicability to the general public. 

AFPI 71-9, June 69 
FP R&D 
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7. FEDERAL, STATE, AND LOCAL TAXES, (Aug. 1961) — (a) Except as may be otherwise provided in this contract, the 
contract price includes all applicable Federal, State, and local taxes and duties. 

(b) Nevertheless, with respect to any Federal excise tax or duty on the transactions or property covered by this con- 
tract, if a statute, court decision, written ruling, or regulation takes effect after the contract date, and — 

(1) results in tire Contractor being required to pay or bear the burden of any such Federal excise tax or duty or 
increase in the rate thereof which would not otherwise have been payable on such transactions or property, the contract price 
shall be increased by the amount of such tax or duty or rate increase, provided the Contractor warrants in writing that no 
amount for such newly imposed Federal excise tax or duty or rate increase was included in the contract price as a contingency 
reserve or otherwise; or 

( 2 ) results in the Contractor not being required to pay or bear the burden of, or in his obtaining a refund or drawback 
of, any such Federal excise tax or duty which would otherwise have been payable on such transactions or property or which 
was the basis of an increase in the contract price, the contract price shall be decreased by the amount of the relief, refund, 
or drawback, or that amount shall be paid to the Government, as directed by the Contracting Officer. The contract price shall 
be similarly decreased if the Contractor, through his fault or negligence or his failure to follow instructions of the Contracting 
Officer, is required to pay or bear the burden of, or does not obtain a refund or drawback of, any such Federal excise tax 
or duty. 

(c) No adjustment of less than $100 shall be made in the contract price pursuant to paragraph (b) above. 

(d) As used in paragraph (b) above, the term “contract date” means the date set for bid opening, or if this is a 
negotiated contract, the contract date. As to additional supplies or services procured by modification to this contract, the term 
“contract date” means the date of such modification. 

(e) Unless there does not exist any reasonable basis to sustain an exemption, the Government upon the request of the 
Contractor shall, without further liability, furnish evidence appropriate to establish exemption from any Federal, State, or 
local tax; provided that, evidence appropriate to establish exemption from any Federal excise tax or duty which may give 
rise to either an increase or decrease in the contract price will be furnished, only at the discretion of the Government. 

(f) The Contractor shall promptly notify the Contracting Officer of matters which will result in either an increase or 
decrease in the contract price, and shall take action with respect thereto as directed by the Contracting Officer. 

8. UTILIZATION OF SMALL BUSINESS CONCERNS. (Jan. 1958)— (a) It is the policy of the Government as declared 
by the Congress that a fair proportion of the purchases and contracts for supplies and services for the Government be placed 
with small business concerns. 

(b) The Contractor agrees to accomplish the maximum amount of subcontracting to small business concerns that the 
Contractor finds to be consistent with the efficient performance of this contract. 

9. DEFAULT. (Jul. 1962) — (a) The Government may, subject to the provisions of paragraph (c) of this clause, by written 
Notice of Default to the Contractor terminate the whole or any part of this contract in any one of the following circumstances: 

(i) if the Contractor fails to perform the work called for by this contract within the time(s) specified herein or any 
extension thereof; or 

(ii) if the Contractor fails to perform any of the other provisions of this contract, or so fails to prosecute the work as 
to endanger performance of this contract in accordance with its terms, and in either of these two circumstances does not 
cure such failure within a period of 10 days (or such longer period as the Contracting Officer may authorize in writing) 
after receipt of notice from the Contracting Officer specifying such failure. 

( b ) In the event the Government terminates this contract in whole or in part as provided in paragraph ( a ) of this clause, 
the Government may procure, upon such terms and in such manner as the Contracting Officer may deem appropriate, work 
similar to the work so terminated and the Contractor shall be liable to the Government for any excess costs for such similar 
work; provided, that the Contractor shall continue the perfonnance of this contract to the extent not terminated under the 
provisions of this clause. 

( c ) Except with respect to defaults of subcontractors, the Contractor shall not be liable for any excess costs if tire failure 
to perform the contract arises out of causes beyond the control and without the fault or negligence of the Contractor. Such 
causes may include, but are not restricted to, acts of God or of the public enemy, acts of the Government in either its 
sovereign or contractual capacity, fires, floods, epidemics, quarantine restrictions, strikes, freight embargoes, and unusually 
severe weather; but irr every case the failure to perform must be beyond the control and without the fault or negligence of 
the Contractor. If the failure to perform is caused by the default of a subcontractor, and if such default arises out of causes 
beyond the control of both the Contractor and subcontractor, and without the fault or negligence of either of them, the 
Contractor shall not be liable for any excess costs for failure to perform, unless the supplies or service to be furnished by the 
subcontractor were obtainable from other sources in sufficient time to permit the Contractor to meet the required delivery 
schedule or other performance requirements. 

( d ) If this contract is terminated as provided in paragraph ( a ) of this clause, the Government, in addition to any other 
rights provided in this clause, may require the Contractor to transfer title and deliver to the Government, in the manner and 
to the extent directed by the Contracting Officer any of the completed or partially completed work not theretofore delivered 
to, and accepted by, the Government and any other property, including contract rights, specifically produced or specifically 
acquired for the performance of such part of this contract as has been terminated; and the Contractor shall, upon the direc- 
tion of the Contracting Officer, protect and preserve property in the possession of the Contractor in which the Govern- 
ment has an interest. The Government shall pay to the Contractor the contract price, if separately stated, for completed work 
accepted by the Government and the amount agreed upon by the Contractor and the Contracting Officer for ( i ) completed 
work for which no separate price is stated, (ii) partially completed work, (iii) other property described above which is ac- 
cepted by the Government and, (iv) the protection and preservation of property. Failure to agree shall be a dispute concern- 
ing a question of fact within the meaning of the clause of this contract entitled “Disputes.” The Government may withhold 
jfrom amounts otherwise due the Contractor for such completed supplies or manufacturing materials such sum as the Contract- 
ing Officer determines to be necessary to protect the Government against loss because of outstanding liens or claims of former 
lien holders. 
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that the Contractor was not h^XiaulT 1 under' the' ^rotiLnTof this clause° or tha^th ifiT’ it * S determ “® d for any reason 
visions of this clause, the rights and obligations of the parties shall if the Vontranf tlle default was excusable under the pro- 
for convenience of the Government, be L same as 

other ( rights and^med^ cIause sha11 not be exclusive and are in addition to any 

under tKK SZSSOS ITih ft* 7" P f f « * Work 

which performance of work under the contract is terminated, and 1 te tte ^ 

S hall: (b) After ieCeiPt ° f " N ° tiCe ° f Tcnninati0n = and exce ?‘ a * otherwise directed by the Contracting Officer, the Contractor 
(i) stop work under the contract on the date and to the extent specified in the Notice of Termination; 
pletion of such portion “ fadlities ' except as may be necessary for com- 

Notice of xLnffiaUonf ““ ** Subc0ntracts to *0 exten * that they relate to the performance of work terminated by the 

of the right title%nd th intereiro“ the Contra“torunder ^SremcTs ^o^"! dire ® tedby *0 Contracting Officer, all 

assir the ri8ht; in lts discretion ’ to setde ° r pay Soi a ai! 

approved or ratification of the Comractm^ of 01 . ders and subcontracts, with the 

all the purposes of this clause; ’ tne extent Jle may squire, which approval or ratification shall be final for 

the Contracting Officer, 1 A^&e^abricated^r unfobricated part^workTn w* i° the , 1 extent if any, directed by 

terial produced as a part of, or acquired in connection with* the nerfm-manr** ’ work, supplies, and other ma- 

Terrmnation and (B) the completed or partially completed plans dmwin^t ^ work , terminated by the Notice of 

contract had been completed, would have been required ?o be furnished tJJ th e cSSSSSl; Pr ° PCrty which > if the 

authorized by jhe Con^mctfig' Officert'any property" of" th^ types^ referred ‘to i “(^bove or P rice » directed or 

tractor (A) shall not be required to extend credit to any purchaser^ and <K \ prov,ded ’ however, that the Con- 
conditions prescribed by and at a price or prices approved by the Contractinloffi^ T** a " y s x ucb Property under the 
of any such transfer or disposition shall be applied in reduction of ant navi^ts pr °'7 dc , d fu r tbe r that the proceeds 

Contractor under this contract or shall otherwise be credited to the nVice or emt of be b V£ e Government to the 

in such other manner as the Contracting Officer may direct; P ° 4 “ “ rk covered by this contract or paid 

»d <Vi “ ) “” P,e,e Perf0 ™“ «”* »' *• «> =l*«n not Save been tenanted by *, Nollce T . m , 

ot the pSrty^eittd SftVSie'flSTA? JSS ‘sL'aZZX *7* *1* t“»«* «■ 

acquire an interest. possession ot the Contractor and m which die Government has or may 

tion, as it may be a^nded^om^ffiie^o^im^The^ontractornfavT h^t 8 ? 0 ^ 11 t? 1 ’ Amled Services Procurement Regula- 
quantity and quality, of any or all items ™ termffiaC Inventov no t n r l " 1 l C ,, C ° ntra f tm / °® cer a } ist > certified aT to 
tion of which has been directed or authorized by the Contracting (Mce/ ^ exclusive of items the disposi- 

items or enter into a storage agreement covering them. Not late^than fifSen ft® G ° ver ™ ent to remove such 

t ° sucb items and remove them or enter into a storage agreement enveWni ,i tbereafter > the Government will accept 
shall be subject to verification by the Contracting Officer unon rZvd same; provided, that the list submitted 
five (45) days from the date of submission of the list 11,1 removal of the items, or if the items are stored, within forty- 
made prior to final settlement. SUDmisslon ot “ e Jlst > and an > necessary adjustment to correct the list as submitted shall be 

tension thereof. However, ’if ?! Smeting Offi^eT ^ ™ y ear period or authorised ex- 

upon any such termination claim at any time after such one ve-n- nil'll facts ,US l y such action, he may receive and act 
tractor to submit his termination claim within the time allowe^tL Conllh'ng^ffi S1 ° n th T° f ' Upon faiIure of the Con - 
Board approvals required by Section VIII of the Armed Services Procurement ^ to any Settlement Review 
°| Jb ,s contract, determine, on the basis of information available to him the amranf? ln e l ect as 1 tbe date of execution 
of the termination and shall thereupon pay to the Contractor the amount so determined” 7 ’ ^ t0 ^ Contractor by reason 

Section VlII of the ^™ l ed l 'services^P?ocuremen/ IleguHtionhin'^effect 3 ! 7 ft/tTf ^ evieW Board a PP rov als required by 
tractor and the Contracting Officer may agree upon the whole of anv nl If th ° f ex ® cution of th is contract, the Con- 
Contractor by reason of the total or partial termination of work'^sua^ * 5hSS 

— 3 — 
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. reasonable allowance f„ pnofi, on tdi^ 

shall not exceed the total contract price as r e « uced ^ a “ount o p y dl l and the Contractor shall be paid the 
the contract price of work not terininated Thc contract sha to be ;d t0 dle Contractor in the event 

Snts S3 tireastt—. «. «* — - ««• 

(e) In the event of the failure of the Contoactpr and the temirSt^n C 0 £ °wo?k; e purlu^nt V to ^"his clausef toe Con- 

upon the whole amount to be paid to the Contactor by reason of : the ^ terminauo of the Ann ed Services Pro- 
tracting Officer shall, subject to any Settlement ^th^contmch pay to the Contractor the amounts determined by 

rSaZg Ofa af follows but without duplication of any amounts agreed upon in accordance with paragraph ). 

(i) for completed supplies accepted by the [’^ c ^™™^g at g 0 pri c ° e r for^uc^ suppiieT computcd in Accordance with 

01 ^ “ ° thel ChargES; 

(ii) the total of — 

, M ,^.rb SM5T3 ^-sjelass^ ™ 

*■» » t ‘ y * bl * u " de ' <A) 

above); and , 

(O , .. (*) .!»■.. ta “-SS“ sr- — ?•>«>”! 

Procurement Regulation in effect as of the a e o sustained a loss on the entire contract had it been completed, no profit 

at'sKi «*—• ih * u b,! mide ,educmB "" ” 

of the settlement, including accounting, legal, clerical, 

(iii) the reasonable costs of settlement, dmcAntmctanffor 

for the preparation of settlement dailM^ ^ reasonable storage, transportation, and other costs 

allocable .0 .his — . 

The total sum to be paid to the Contractor under (Omjjj « ) lw*it?iSot'S!» o'ftSk nSSLated. 

SSai Mrs- - - “ “ 

(,) The Contractor shall have th. right of appeal, nude. &<&>**** <^&t&3gg£, h.Tf.B 
determination made by the Contracting Officer un er j. P j[ a F j P a ^ ove and has failed to request extension of such time, he shall 

K b rSS" 3'S.s e r.ss wb=,. 

ESS f,°!f no «iS. V pp«f hS£p"S.f Jio Sunt SO detenined by th. Contracting Officer, or (ii) tf an appeal 
has been taken, the amount finally determined on such appeal. 

(h) In arriving at the amount due the Contactor under this ^ of this contract, (ii) 

(i) If the termination hereunder , ^ {n P^ t ’ al 'P r ( !° t r jn° wd q n glOTmAVdt^Uo adjustment o?°the°price or prices specified 

Contractor may file with the Contracting Offi^arequestinwritm^ not terminate d by the Notice of Termination), 

*" “ h *» “ *" 

(J) The Government may from time to “"'jf'mfffi e t ContraSrr d o'nnM:Hon t witii V tfe terminated portion of this 

ments and payments on account against costs 1 "aggregate of such payments shall be within the amount to 

contract whenever in the opinion of the Contracting Otticer t ents is in excess of the amount finally agreed 

which the Contractor will be entitled hereunder. If the , m by the Contractor to the Government upon demand, 

or determined to be due under this clause, such excess shall be payable by toe ^ ^ da such payment is 

together with interest computed at the rate of £ ?® r “n P the Go ^ ernment; provided, however, that no interest 

received by the Contractor to the date on which such excess is rep a reduction in the Contractor s claim by reason 

shall be charged with respect to ^" a C S 0 ® X ^X^ un til ten days Ifter the date of such retention or disposition, or such 
^ Officer by reason of the circumstances. 
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• (k) Unless otherwise provided for in this contract, or by applicable statute, the Contractor, from the effective date 
of termination and for a period of three years after final settlement under this contract, shall preserve and make available 
to the Government at all reasonable times at the office of the Contractor but without direct charge to the Government, all 
his books, records, documents, and other evidence bearing on the costs and expenses of the Contractor under this contract and 
relating to the work terminated hereunder, or, to the extent approved by the Contracting Officer, photographs, micro-photo- 
graphs, or other authentic reproductions thereof. 


(The following paragraph (1) is applicable only if this contract is subject to Incentive Price Revision) 


(1) Insofar as items under this contract are subject to incentive price revision and the total final price for such items 
has not been established under the incentive price revision clause of this contract, the total contract price shall include, for 
the purpose of paragraphs ( d ) and ( e ) of this clause, the amount which the total final price for such items may not exceed 
under the incentive price revision clause. 

11. DISPUTES. (Jan. 1958) — (a) Except as otherwise provided in this contract, any dispute concerning a question of fact 
arising under this contract which is not disposed of by agreement shall be decided by the Contracting Officer, who shall 
reduce his decision to writing and mail or otherwise furnish a copy thereof to the Contractor, The decision of the Contract- 
ing Officer shall be final and conclusive unless, within 30 days from the date of receipt of such copy, the Contractor mails 
or otherwise furnishes to the Contracting Officer a written appeal addressed to the Secretary. The decision of the Secretary 
or his duly authorized representative for the determination of such appeals shall be final and conclusive unless determined 
by a court of competent jurisdiction to have been fraudulent, or capricious, or arbitrary, or so grossly erroneous as necessarily 
to imply bad faith, or not supported by substantial evidence. In connection with any appeal proceeding under this clause, 
the Contractor shall be afforded an opportunity to be heard and to offer evidence in support of his appeal. Pending final deci- 
sion of a dispute hereunder, the Contractor shall proceed diligently with the performance of the contract and in accordance 
with the Contracting Officer’s decision. 

(b) This “Disputes” clause does not preclude consideration of law questions in connection with decisions provided for 
in paragraph (a) above; provided, that nothing in this contract shall be construed as making final the decision of any admin- 
istrative official, representative, or board on a question of law. 

12. BUY AMERICAN ACT. (May 1964) — (a) in acquiring end products, the Buy American Act (41 U.S.C. 10 a-d) pro- 
vides that the government give preference to domestic source end products. For the purpose of this clause: 

(i) “components” means those articles, materials, and supplies, which are directly incorporated in the end products; 

( ii ) “end products” means those articles, materials, and supplies, which are to be acquired under this contract for 
public use; and 

(iii) a “domestic source end product” means (A) an unmanufactured end product which has been mined or produced 
in the United States and ( B ) an end product manufactured in the United States if the cost of the components thereof which 
are mined, produced, or manufactured in the United States or Canada exceeds 50 percent of the cost of all its components. For 
the purposes of this (a) (iii) (B), components of foreign origin of the same type or kind as the products referred to in 
(b) (ii) or (iii) of this clause shall be treated as components mined, produced, or manufactured in the United States. 

(b) The Contractor agrees that there will be delivered under this contract only domestic source end products, except 
end products: 

(i) which are for use outside the United States; 

(ii) which the Government determines are not mined, produced, or manufactured in the United States in sufficient 
and reasonably available commercial quantities and of a satisfactory quality; 

(iii) as to which the Secretary determines the domestic preference to be inconsistent with the public interest; or 

(iv) as to which the Secretary determines the cost to the Government to be unreasonable. 

(The foregoing requirements are administered in accordance with Executive Order No. 10582, dated December 
17, 1954. So as to alleviate the impact of Department of Defense expenditures on the United States balance of international 
payments, bids, offering domestic source end products normally will be evaluated against bids offering other end products by 
adding a factor of fifty percent (50%) to the latter, exclusive of import duties. Details of the evaluation procedure are set 
forth in Section VI of the Armed Services Procurement Regulation. ) 

13. CONVICT LABOR. (Mar. 1949) — In connection with the performance of work under this contract, the Contractor 
agrees not to employ any person undergoing sentence of imprisonment at hard labor. 

14. WALSH-HEALEY PUBLIC CONTRACTS ACT. (Jan. 1958) — If this contract is for the manufacture or furnishing of 
materials, supplies, articles, or equipment in an amount which exceeds or may exceed $10,000 and is otherwise subject to 
the Walsh-Healey Public Contracts Act, as amended (41 U.S.C. 35-45), there are hereby incorporated by reference all repre- 
sentations and stipulations required by said Act and regulations issued thereunder by the Secretary of Labor, such representa- 
tions and stipulations being subject to all applicable rulings and interpretations of the Secretary of Labor which are now or 
may hereafter be in effect. 

15. CONTRACT WORK HOURS STANDARDS ACT— OVERTIME COMPENSATION (June 1964) 

This contract, to the extent that it is of a character specified in the Contract Work Hours Standards Act (40 U.S.C. 
327-330), is subject to the following provisions and to all other applicable provisions and exceptions of such Act and the 
regulations of the Secretary of Labor thereunder. 

(a) Overtime requirements. No Contractor or subcontractor contracting for any part of the contract work which may 
require or involve the employment of laborers or mechanics shall require or permit any laborer or mechanic in any workweek 
in which he is employed on such work to work in excess of eight hours in any calendar day or in excess of forty hours in 
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chanic receives compenLtion^at a°r^te not Tcss^han one and*™ 6 * VMf'r H °f Standards Act unless such laborer or me- 
of overtime Cakndar day « ia -ess of forty hofrs^uS 

grapb s^lKu T A the , Provisions of para- 

wa g es. Jn addition, such Contractor and subcontractor shall be ha We to the , b . , to any affected employee for his unpaid 
liquidated damages shall be computed with respect to each individual 1*1 * United States for liquidated damages. Such 
visions of paragraph (a) in the sum of $10 for each calendar dav on wh' h 0r u echa ? 1C eill P lo >' cd in violation ot the pro- 
emp oyed on such work in excess of eight hours or ih excesTofhis standi ^ T* T P tT e w , as re 't uired or permitted to be 
overtime wages required by paragraph (a). 1 J standard workweek of forty hours without payment of the 

men/ Prime'^Contractor^froi^aify 'mMeys "payidde^oii ^accounf ^if withhold from ‘he Govern- 

sums as may administratively be determined to be necessary to satisfv^nv halvl v by f the Contractor or subcontractor, such 
unpaid wages and liquidated damages as provided in theTrovisions of paraiiaph (b). Contractor or subcontractor for 

require their inclusion in all sufr^racts*' of Tny* t ? aragraphs ^ through (d) of this clause in all subcontracts, and shall 

records shXlS'pTes^ *flmp£ specified in 29 CFR 516.2(a). Such 

16. EQUAL OPPORTUNITY. (Jan. 1969) 

During the performance of this contract, the Contractor agrees as follows: 

rdigiS 2'J?5S3 'Sm^ttgSSffStX 2*<P " , e ”P |o l™“> because of color 

that employees are treated during employment, ^regfXfthei^ c? t0 . ensu , re . * at applicants are employed anci 

shall include but not be limited to the* following EmploSt unSadinv dcnln’ rehgl ° n> se >9 or national origm.Vch action 

to be provided by the Contracting Officer setting forth die employment, notices 

nadoiri^ ^ 11 ^^'ve^wns^der^tion^fo^employmenf^fhoiS^i^pirdr to rTce^X^^ 

^ini^^a^^i^^^^^fh^'eo^dact^or 'imderstandin^a^oUce^o'b^provided^v 6 ^ ^ h ® haS a coIlective bar- 

xgOGW'jgtSi xRrsyj r mto “ nB r* 

employment. P C ° pieS 01 Ule notlce ln conspicuous places available to employees and applicants for 

regulttiL?and°rek a v C ant oSe^fXr^c reta?™™ Labof ExeCUtive ° rder 11246 of September 24, 1965, and of the rules, 

a„d t 'SSE! SafoS ttSSSJH yarsSSS; ST*? \i m - **-*« a, IMS. 

records, and accounts by the contracting agency and the Secretary of I abnr fnr^n 16 * 0 ’ and f 'y iU permi t access of his books, 
phance with such rules, regulations, and orders. Secretary of Labor for purposes of investigation to ascertain corn- 

such rules, regulations, 0 or*ord»sJ 1 *this t0 contract C< ma\' 1 be C caiicelled e t n0n '^* S ^ r f? 1 * na *^ 0n cI ? u f s of this contract or with any of 

tractor may be declared ineligible for further rnvpmmmi i terminated or suspended in whole or in part, and the Con 
Order 11246 of September 24? 1965 and such ^ ? r0cedur f s authorized Tn Execudve 

£?. 46 ot ***~ “• 1%5 - » by ”*• « Ur »f‘ p .hfsS4^ “C!i1^S c b u ; 

unles^fLempte^by^les .^egdations, 'or orders™’ the Secletafv of 'foilT'*'' Y in every subc °ntract or purchase order 
Order 11246 of September 24, 1965, so that such provisions wdl h, K u 1SSUed pui i suai }t to Section 204 of Executive 
tractor will take such action with respect to any subcontract or purchase 'order's a** subcon ? ractor or vendor. The Con- 
means of enforcing such provisions including sanctions for nonrorZlhmee p v , ., th , e cont racting agency may direct as a 
tractor becomes involved in, or is threatened with litigation with n snK A PrOV , ldcd > h °wever, that in the event the Con- 

of the® UiSted Sifter^’ Contractor may ^st United States to enteTinto 

shall be admitted^, toy^hare or^fof" thil MmractT benefirihat^My 6 ‘° ^T’ or resident commissioner, 
not be construed to extend to this contract if made with 1 cSrporatfon for it™ general tnelt^’ ^ ** Pr ° Visi ° n shalj 

18. COVENANT AGAINST CONTINGENT FFFS iT»r, iqkbi mu 
agency has been employed or retained to solicit or secure "thfsVontract lSZT***, warrants that no person or selling 
mission, percentage, brokerage, or contingent fee, excepting bona fide 1m Zveet ag Sf enM £,°r understanding for a corn- 
selling agencies maintained by the Contractor for the n,,m n!c (fr “ de ? m Pl°yees or bona fide established commercial or 
the Government shall have the right to annul this br f. ach ° r ™J ati °“ of this wareinly 

price or consideration, or otherwise recover, the full amount of such commission, pereen“bre 
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19. GRATUITIES. (Mar. 1952) — (a) The Government may, by written notice to the Contractor, terminate the right of 
the Contractor to proceed under this contract if it is found, after notice and hearing, by the Secretary or his duly author- 
ized representative, that gratuities (in the form of entertainment, gifts, or otherwise) were offered or given by the Con- 
tractor, or any agent or representative of the Contractor, to any officer or employee of the Government with a view toward 
securing a contract or securing favorable treatment with respect to the awarding or amending, or the making of any deter- 
minations with respect to the performing of such contract; provided, that the existence of the facts upon which the Secre- 
tary or his duly authorized representative makes such findings shall be in issue and may be reviewed in any competent court. 

(b) In the event this contract is terminated as provided in paragraph (a) hereof, the Government shall be entitled 

(i) to pursue the same remedies against the Contractor as it could pursue in the event of a breach of the contract by the 
Contractor, and (ii) as a penalty in addition to any other damages to which it may be entitled by law, to exemplary dam- 
ages in an amount (as determined by the Secretary or his duly authorized representative) which shall be not less than three 
nor more than ten times the costs incurred by the Contractor in providing any such gratuities to any such officer or em- 
ployee. 

(c) The rights and remedies of the Government provided in this clause shall not be exclusive and are in addition to 
any other rights and remedies provided by law or under this contract. 

20. AUTHORIZATION AND CONSENT. (Jan. 1961) — The Government hereby gives its authorization and consent for 
all use and manufacture of any invention described in and covered by a patent of the United States in the performance of 
this contract or any part hereof or any amendment hereto or any subcontract hereunder (including any lower-tier subcon- 
tract). 

21. NOTICE AND ASSISTANCE REGARDING PATENT AND COPYRIGHT INFRINGEMENT. (Jan 1965)— The 
provisions of this clause shall be applicable only if the amount of this contract exceeds $10,000. 

(a) The Contractor shall report to the Contracting Officer, promptly and in reasonable written detail, each notice or 
claim of patent or copyright infringement based on the performance of this contract of which the Contractor has knowledge. 

(b) In the event of any claim or suit against the Government on account of any alleged patent or copyright infringe- 
ment arising out of the performance of this contract or out of the use of any supplies furnished or work or services per- 
formed hereunder, the Contractor shall furnish to the Government, when requested by the Contracting Officer, all evidence 
and information in possession of the Contractor pertaining to such suit or claim. Such evidence and information shall be fur- 
nished at the expense of the Government except where the Contractor has agreed to indemnify the Government. 

(c) This clause shall be included in all subcontracts. 

22. PATENT RIGHTS (LICENSE) (Sep. 1968) 

(a) Definitions Used in This Clause. 

(1) Subject Invention means any Invention or discovery, whether or not patentable, conceived or first actually reduced 
to practice in the course of or under this contract. The term “Subject Invention ’ includes, but is not limited to, any art, 
method, process, machine, manufacture, design or composition of matter, or any new and useful improvement thereof, or 
any variety of plant, which is or may be patentable under the patent laws of the United States of America or any foreign 
country. 

(2) Government purpose means the right of the Government of the United States (including any agency thereof, 
state or domestic municipal government) to practice and have practiced (make or have made, use or have used, sell or have 
sold) and Subject Invention throughout the world by or on behalf of the Government of the United States. 

(3) Contract means any contract, agreement, grant, or other arrangement, or subcontract entered into with or for the 
benefit of the Government where a purpose of the contract is the conduct of experimental, developmental, or research work. 

(4) Subcontract and subcontractor mean any subcontract or subcontractor of the Contractor, any lower-tier subcontract 
or subcontractor under this contract. 

(5) To bring to the point of practical application means to manufacture in the case of a composition or product, to 
practice in the case of a process, or to operate in the case of a machine or system and, in each case, under such conditions 
as to establish that the Invention is being worked and that its benefits are reasonably accessible to the public. 

(b) Rights Granted to the Government. 

(1) The Contractor agrees to and does hereby grant to the Government an irrevocable, nonexclusive, and royalty-free 
license to practice and have practiced each Subject Invention (made by the Contractor) throughout the world for Govern- 
ment purposes, and including the practice of each such Subject Invention (i) in the manufacture, use, and disposition 
of any article or material, (ii) in the use of any method, or (iii) in the performance of any service, acquired by or for the 
Government or with funds derived through tire Military Assistance Program of the Government or funds otherwise derived 
through the Government. 

(2) The Contractor further agrees to grant, upon the request of the Government, a license under any Subject In- 
vention (made by the Contractor) to; 

(i) any applicant on a nonexclusive, royalty-free basis, unless the Contractor, his licensee, or his assignee dem- 
onstrates to the Government, at its request, that effective steps have been taken within three years after a patent issues 
on such Invention to bring the Invention to the point of practical application or that the Invention has been made avail- 
able for licensing royalty-free or on terms that are reasonable in the circumstances, or can show cause why the principal or 
exclusive rights should be retained for a further period of time; 

(ii) any applicant royalty-free or on terms that are reasonable in the circumstances to the extent that the Inven- 
tion is required for public use by governmental regulations or as may be necessary to fulfill health needs, or for other 
public purposes stipulated in the Schedule of this contract. Nothing contained in this Patent Rights clause shall be deemed 
to grant any rights with respect to any invention other than a Subject Invention. 
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M Invention Disclosures and Reports. With respect to Subject Inventions (made by the Contractor), except those which 

are the P patent laws of the United States, the Contractor shall furnish to the Contracting 

Officer: 

(i) a written disclosure of each such Invention within six ( 6 ) months after conception or first actual reduction to 
practice, Ifchever occurs first under this contract, sufficiently complete in techmcal 1 * < 3 ** he^exS known 

the phSat chLm"T^ n elcc 1 trical chal^sto” oMhe® witten statement making ar : elecdon 

A? J?<e7±^^^ -Sts&Sf&s fex 

under (d) (i) below, submit all other technical detail necessary to complete the disclosure or a copy of the paten p 
plication; 

Hi) interim renorts at least every twelve ( 12 ) months, the initial period of which shall commence with the date 

-a - 

reported Inventions: 

iiiil nrinr to final settlement of this contract, a final report listing all such Inventions including all those pre- 

as ftKi tsv&a 

Officer.); and 

(iv) written reports at reasonable intervals, prior to and after final settlement, when requested by the Gov- 
ernment as to 

(A) the commercial use that is being made or is intended to be made of such Invention; 

(B) the steps taken by the Contractor to bring the Invention to the point of practical application, or to make 
the Invention available for licensing. 

(d) Domestic Filing. In connection with each Subject Invention referred to in (c)(i) above. 

m ,r rt,. Contractor has elected to file a United States patent application claiming such Invention the Contractor 

such longer period as may be authorized above. 

fii) the following statement shall be included within the first paragraph of the specification of any Patent apphcation 

KftSssxsd JJKSSS KK ssrfe & 

state the Department or Agency). 

Contractor has elected not to file or to cause to be filed a United States patent application claiming such 
Invention,^ but has not filed or caused to be : filed such ^application within six ( 6 ) months 

after the election, or such longer period as may be authorized above, the Contractor si al . 

(A) inform the Contracting Officer in writing, as soon as practicable, of the date and identity of any public use, 
or publication of such Invention made by or known to the Contractor or of any contemplated publication by the Contractor, 

IK) nnnn written reauest convey to the Government the Contractor’s entire right, title and interest in such In- 
i BeliverinE to the Contracting Officer such duly executed instruments (prepared by the Government) of assignment 

bfafsiSble “ sucTs^of Kart of the Contractor’s business to which such Invention pertains; 

/■ X Contractor shall furnish promptly to the Contracting Officer on request an irrevocable power of attorney to 
inspect aid make copies of each United States patent application filed by or on behalf of the Contractor covering any sue 

Invention; and 

/ \ irl t n„ event t he Contractor, or those other than the Government deriving rights from the Contractor, elects not 
(v) in the event me yontrac , . . -mnlication filed by or on behalf of the Contractor, the Contractor 

necessary to vest in the Government the entire right, title, and interest in such Invention and the application, subject to the 
reservation as specified in paragraph (d)(iii)(B) of this clause; 

M Foreign Filing The Contractor, or those other than the Government deriving rights from the Contractor shall as be- 
tween the parUes he Jto, have the exclusive right, subject to the rights of the Government under paragraph (b) of this clause, 
to file appiations on Subject Inventions (made by the Contractor) in each foreign country within: 

i:\ nine ( 9 ) months from the date a corresponding United States application is filed, or nine (9) months from the date 
the Contractor disclos”s^ a Subject Invention under paragraph (c)(i) above with an election not to file a United States appli- 
cation; 
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» (ii) six (6) months from the date permission is granted to file foreign applications where such filing had been pro- 
hibited for security reasons; or 


(iii) such longer period as may be approved by the Contracting Officer. 

The Contractor shall notify the Contracting Officer of each foreign application filed and, upon written request of the Con- 
tracting Officer, furnish an English translation of such foreign application, and convey to the Government the entire right, 
title, and interest in each such Subject Invention in each foreign country in which an application has not been filed within 
the time above specified, subject to the reservation as specified in paragraph (d)(iii)(B) of this clause. 

(f) Withholding of Payment. 


(1) Final payment under this contract shall not be made before the Contractor delivers to the Contracting Officer the 
final report required by (c)(iii), all written Invention disclosures required by (c)(i), all confirmatory licenses required by (d)(i), 
and all information as to subcontracts required by (g). 


(2) If at any time before final payment under this contract the Contractor fails to deliver an interim report required 
by (c)(ii), a written Invention disclosure required by (c)(i), or a confirmatory license required by (d)(i), the Contracting Offi- 
cer shall withhold from payment $50,000 or five percent (5%) of the amount of this contract whichever is less (or whatever 
lesser sum is available if payments have exceeded ninety-five percent (95%) of the amount of this contract) until the Contrac- 
tor corrects all such failures. 


(3) After payments total eighty percent (80%) of the amount of this contract, and if no amount is required to be with- 
held under (2) above, the Contracting Officer may, if he deems such action warranted because of the Contractor’s perform- 
ance under the Patent Rights clause of this contract or other known Government contracts, withhold from payment such sum 
as he considers appropriate, not exceeding $50,000 or. five percent (5%), of the amount of this contract, whichever is less, 
to be held as a reserve until the Contractor delivers all the reports, disclosures, licenses, and information specified in (1) 
above. Subject to the five percent (5%) or $50,000 limitation, the surn withheld under this subparagraph (3) may be increased 
or decreased from time to time at tbe discretion of the Contracting Officer. 

(4) No amount shall be withheld under this paragraph (f) while the amount specified by this paragraph is being with- 
held under other provisions of this contract. The total amount withheld under (2) and (3) above shall not exceed $50,000 or 
five percent (5%) of the amount of this contract whichever is less. The withholding of any amount or subsequent payment 
thereof to the Contractor shall not be construed as a waiver of any rights accruing to the Government under this contract. 
This paragraph shall not be construed as requiring the Contractor to withhold any amounts from a subcontractor to enforce 
compliance with the patent provision of a subcontract. As used in this paragraph (f), “this contract” means “this contract as 
from time to time amended. In cost-type contracts, “amount of this contract" means “estimated cost of this contract.” 


(g) Subcontracts. 

(1) The Contractor shall, unless otherwise authori 2 ed or directed by the Contracting Officer, include a patent rights 
clause containing all of the provisions of this Patent Rights clause except provision (ft in any subcontract hereunder where a 
purpose of the subcontract is the conduct of experimental, developmental, or research work. In the event of refusal by a 
subcontractor to accept this Patent Rights clause, or if in the opinion of the Contractor this Patent Rights clause is incon- 
sistent with the policy set forth in ASPR 9-107.2 and 9-107.3, the Contractor; 

(i) shall promptly submit a written report to the Contracting Officer setting forth the subcontractor’s reason for such 
refusal or the reasons the Contractor is of the opinion that the inclusion of this clause would be so inconsistent, and other 
pertinent information which may expedite disposition of the matter; and 

(ii) shall not proceed with the subcontract without the written authorization of the Contracting Officer. 

The Contractor shall not, in any subcontract or by using such a subcontract as consideration therefor, acquire any rights 
to Subject Inventions for his own use (as distinguished from such rights as may be required solely to fulfill his contract obli- 
gations to the Government in the performance of this contract). Reports, instruments, and other information required to be 
furnished by a subcontractor to the Contracting Officer under the provisions of such a patent rights clause in a subcontract 
hereunder may, upon mutual consent of the Contractor and the subcontractor (or by direction of the Contracting Officer) 
be furnished to the Contractor for transmission to the Contracting Officer. 

(2) The Contractor, at the earliest practicable date, shall also notify the Contracting Officer in writing of any subcon- 
tract containing a patent rights clause, furnish to the Contracting Officer a copy of such subcontract, and notify him when 
such subcontract is completed. It is understood that the Government is a third party beneficiary of any subcontract clause 
granting rights to the Government in Subject Inventions, and the Contractor hereby assigns to the Government all the rights 
that he would have to enforce the subcontractor’s obligations for the benefit of the Government with respect to Subject Inven- 
tions. If there are no subcontracts containing patent rights clauses, a negative report is required. The Contractor shall not 
be obligated to enforce the agreements of any subcontractor hereunder relating to the obligations of the subcontractor to the 
Government in regard to Subject Inventions. 

(h) Licenses Granted by Contractor to Others Subject to Government’s Rights. The Contractor recognizes that the Gov- 
ernment, or a foreign government with funds derived through the Military Assistance Program or otherwise through the United 
States Government, may contract for property or services with respect to which the vendor may be liable to the Contractor 
for royalties for the use of a Subject Invention on account of such a contract. The Contractor further recognizes that it is the 
policy of the Government not to pay in connection with its contracts, or to allow to be paid in connection with contracts 
made with funds derived through the Military Assistance Program or otherwise through the United States Government, 
charges for use of patents in which the Government holds a royalty-free license. In recognition of this policy, the Contrac- 
tor agrees to participate in and make appropriate arrangements for the exclusion of such charges from such contracts or for 
the refund of amounts received by the Contractor with respect to any such charges not so excluded. 

(i) Rights to Disclose Subject Inventions. The Government may duplicate and disclose reports and disclosures of Sub- 
ject Inventions required to be furnished by the Contractor or a subcontractor pursuant to this Patent Rights clause. 


r 
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/n Forfeiture of Rights in Unreported Subject Inventions. The Contractor shall forfeit to the Government all rights in 

herein shall be construed to require the Contractor to report any invention which is not in fact a Subject Invent o . 

Fxamination of Records Relating to Inventions. The Contracting Officer or his authorized representative shall until 

ssrsasss 

tor with the requirements of this clause. 

23. RIGHTS IN TECHNICAL DATA (Feb. 1965) 

(a) Definitions. 

m Technical Data as used in this clause, means technical writings, sound recordings, pictorial reproductions draw- 

Sftdkrgss jwssl'S.’sS j£j ssuraMss £ assist sas*- - 

cidental to contract administration. 

,n\ T {mited Rights means rights to use, duplicate, and disclose technical data in whole or in part, by or for the 
GovenSi wUhtKpr^ZiXn that such d'ata may not be released outside the Government, used, duplicated, or 
disclosed in whole or in part, for manufacture or procurement, except tor: 

(i) emergency repair or overhaul work by or for the Government where the item or process concerned is not other- 
wise reasonably available to enable timely performance of the work; and 

iiil release to a foreign government as the interests of the United States may require; 
provided, in either case? that die release of such data shall be subject to the limitations of this paragraph (2). 

(3) Unlimited Rights means rights to use, duplicate or disclose technical data, in whole or in part, in any manner and 
for any purpose whatsoever, and to have or permit others to do so. 

(b) Government Rights. 

(1) The Government shall have unlimited rights in: 

(i) technical data resulting directly from performance of experimental developmental or research work which was 
specified as an element of performance in this or any other Government contract or subcontract, 

/a) technical data necessary to enable manufacture of end-items, components and modifications, or to enable the 
J *5 ’ "ncesses when the end-items components, modifications or processes have been or are being, dveloped 

veloped at private expense (but see (2)(ii) below); 

(iii) technical data constituting corrections or changes to Government-furnished data; 

o,,n technical data pertaining to end-items, components or processes which was prepared for the purpose of lden- 
tifvine soirees S configuration, mating and attachment characteristics, functional characteristics and performance require- 
ments 8 (“form, fit and function” data, e.g., specification control drawings, catalog sheets, envelope drawings, etc.), 

(v) manuals or instructional materials prepared for installation, operation, maintenance or training purposes; 

(vi) other technical data which has been, or is normally furnished without restriction by the Contractor or subcon- 
tractor; and 

(vii) technical data listed or described in an agreement incorporated into the Schedule of this contract. wi.ich the 
parties have predetermined, on the basis of subparagraphs (i) through (vi) above, and agreed will be furnished with unlim- 
ited rights. 

(2) The Government shall have limited rights in: 

(i) technical data, listed or described in an agreement incorporated into the Schedule of this contract, which the 
parties have agreed will be furnished with limited rights; and 

(ii) technical data pertaining to items, components or processes developed at private expense, other than such data 

and the name of the Contractor or subcontractor by whom the technical data was generated. 

<<rt . i j j TTnito/l cinfriQ CnvprnTnpnt Contract No. Shall not be either released outside the 

GovemmenLor used, duplicated, or disclosed in whole or in part for manufacture or procurement, without the 
* written permission of except for: (i) emergency repair or overhaul work by or for the Govem- 

‘ Approved For Release 2001/05/08 : CIA-RDP72B00464R0001 00020001 -2 



Approved For Release ^npl/05/08 : CIA-RDP72B00464R00*4«0t»001-2 

meat, where the item e, prom* concerned is SA’ZXS*** 

' - - — — Thfc 

(c) Material Covered by Copyright. 

(1) Notwithstanding the provision, of (b) .hove, t fcSSTrfU. M AdStte". ■SnSdSj'Sl S 

SsStfxSs ffcsssissi csar~ — ^ dhpose * 

s,o„ ot^ri«s p ""“' 

hereunder. , 

on any technical data furnished hereunder, if _ 

(i) the Contractor fails to respond within sixty (60) days to a written inquiry by the Government concerning t e 
propriety of the use of the marking, or 

(ii) the Contractor s response fails to substantiate his contention that the use of the marking is authorized, in which 
case the Government shall give written notice to the Contractor. 

b , 5 6 S=S =S 5 Sft* 

property or services with respect to which the vendor may be 1 a t he po i icy G f the Government not to pay in con- 

on account of such a contract The C^ctor further re^ogm^ Jh * ^ made with funds derived through the Military 
nection with its contracts or to allow to ^ Pa d in ™" J Government, charges for data which the Government has a right 
Assistance Program or otherwise through the United t ’ he Government has been given without restrictions 

such Zrg.sfrom such contracts, or for to refund of amounts 
received by the Contractor with respect to any such charges not so excluded. 

(g) Acquisition of Data from Subcontractors. 

(1) Whenever any technical data is to be obtamed from a subcontm 

OffS 

(2) Technical data required to be delivered by t h e S prtoetcont°ra cfmi in t™ deferred trder, lor dat^whkfhmay ’be sup- 
SS 1 ‘pursu^t'towT above, a subcontractor may fulfill such requirement by submitting such data di- 
rectly to the Government rather than through the prime Contractor. 

(3) The Contractor and higher-tier subcontractors will not use their power to award subcontracts as economic leverage 
to acquire rights in data from their subcontractors for themselves. 

thorized” or higher. 

- 

254), or other written notification. 

(c) To to to Government h„ indicted „ * the ^ d “ SSSSuM'SnS' 

aiMffilSJSSrtJMfSA. within hi, own org.mmto. in accrduno. with to re- 
quirements of — 

Safeguardfng^ClMsified^lnfommtionf as^in Agreement 

for the purpose of adapting the Manual to the Contractor s business, an 

aswf ISSTSSSS zsr “ • * • 
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(d) Representatives of the Military Department having security cognizance over the facility and representatives of the 
contracting Military Department shall have the right to inspect at reasonable intervals the procedures, methods, and facilities 
utilized by the Contractor in complying with the security requirements under this contract. Should the Government, through 
these representatives, determine that the Contractor is not complying with the security requirements of this contract the 
Contractor shall be informed in writing by the Security Office of the cognizant Military Department of the proper action to 
be taken in order to effect compliance with such requirements. 

( e ) subsequent to the date of this contract, the security classifications or security requirements under this contract are 
changed by the Government as provided in this clause and the security costs or time required for delivery under this contract 
are thereby increased or decreased, the contract price, delivery schedule, or both and any other provision of the contract that 
may be affected shall be subject to an equitable adjustment by reason of such increased or decreased costs. Any equitable 
adjustment shall be accomplished in the same manner as if such changes were directed under the “Changes” clause in 
this contract. 

(f) The Contractor agrees to insert, in all subcontracts hereunder which involve access to classified information, provi- 
sions which shail conform substantially to the language of this clause, including this paragraph (f) but excluding the last 
sentence of paragraph (e) of this clause. 

(g) The Contractor also agrees that he shall determine that any subcontractor proposed by him for the furnishing of 
supplies and services which will involve access to classified information in the Contractor's custody has been granted an ap- 
propriate facility security clearance, which is still in effect, prior to being accorded access to such classified information. 

25. UTILIZATION OF CONCERNS IN LABOR SURPLUS AREAS. (Nov. 1967) — It is the policy of the Government to 
place contracts with concerns which will perform such contracts substantially in areas of persistent or substantial labor sur- 
plus where this can be done, consistent with the efficient performance of the contract, at prices no higher than are obtain- 
able elsewhere. The Contractor agrees to use his best efforts to place his subcontracts in accordance with this policy. In com- 
plying with the foregoing and with paragraph (b) of the clause of this contract entitled “Utilization of Small Business Con- 
cerns, the Contractor in placing his subcontracts shall observe the following order of preference: (i) persistent labor surplus 
area concerns which are also small business concerns; (ii) other persistent labor surplus area concerns; (iii) substantial labor 
surplus area concerns which are also small business concerns; (iv) other substantial labor surplus area concerns; and (v) small 
business concerns which are not labor surplus area concerns. 

26. FILING OF PATENT APPLICATIONS. (Oct. 1966) 

(a) Before filing or causing to be filed a patent application in the United States disclosing any subject matter of this 
contract, which subject matter is classified “Secret” or higher, the Contractor shall, citing the thirty (30) day provision below 
transmit the proposed application to the Contracting Officer for determination whether, for reasons of national security, such 
application should be placed under an order of secrecy or sealed in accordance with the provisions of 35 U.S.C. 181-188 
or the issuance of a patent should be otherwise delayed under pertinent United States statutes or regulations; and the 
Contractor shall observe any instructions of the Contracting Officer with respect to the manner of delivery of the patent 
application to the United States Patent Office for filing, but the Contractor shall not be denied the right to file such patent 
application. If the Contracting Officer shall not have given any such instructions within thirty (30) days from the date of 
mailing or other transmittal of the proposed application, the Contractor may file the application. 

(b) The Contractor shall furnish to the Contracting Officer, at the time of or prior to the time when the Contractor 
files or causes to be filed^a patent application in the United States disclosing any subject matter of this contract, which sub- 
ject matter is classified Confidential, a copy of such application for determination whether, for reasons of national se- 
curity, such application should be placed under an order of secrecy or the issuance of a patent should be otherwise delayed 
under pertinent United States statutes or regulations. 

(c) Where the subject matter of this contract is classified for reasons of security, the Contractor shall not file, or cause 
to be filed in any country, other than in the United States as provided in (a) and (b) of this clause, an application or reeis- 
tration for a patent containing any of said subject matter without first obtaining written approval of the Contracting Offi- 
cer. 

(d) When filing any patent application coming within the scope of this clause, the Contractor shall observe all ap- 
plicable security regulations covering the transmission of classified subject matter, and shall also promptly furnish to the 
Contracting Officer the serial number, filing date, and name of country of any such patent application. When transmitting 
the application to the United States Patent Office, the contractor shall by separate letter identify by agency and number 
the contract or contracts which require security classification markings to be placed on the application. 

27. PRIORITIES, ALLOCATIONS, AND ALLOTMENTS. (Jan. 1961) — The Contractor shall follow the provisions of 
DMS Regulation 1 and all other applicable regulations and orders of the Business and Defense Services Administration 
in obtaining controlled materials and other products and materials needed to fill this order. 

28. GOVERNMENT PROPERTY (FIXED PRICE) (Apr. 1968) 

(a) Government-Furnished Property. The Government shall deliver to the Contractor, for use in connection with and 
under the terms of this contract, the property described as Government-furnished property in the Schedule or specifications, 
together with such related data and information as the Contractor may request and as may reasonably be required for 
the intended use of such property (hereinafter referred to as “Government-furnished property”). The delivery or perform- 
ance dates for the supplies or services to be furnished by the Contractor under this contract are based upon the expecta- 
tion that Government-furnished property suitable for use (except for such property furnished “as is”) will be delivered to 
the Contractor at the times stated in the Schedule or, if not so stated, in sufficient time to enable the Contractor to meet 
such delivery or performance dates. In the event that Government-furnished property is not delivered to the Contractor by 
such time or times, the Contracting Officer shall, upon timely written request made by the Contractor, make a determi- 
nation of the delay, if any, occasioned the Contractor thereby, and shall equitably adjust the delivery or performance dates 
or the contract price, or both, and any other contractual provision affected by any such delay, in accordance with the pro- 
cedures provided for in the clause of this contract entitled “Changes.” Except for' Government-furnished property furnished 
"as is,” in the event the Government-furnished property is received by the Contractor in a condition not suitable for the 
intended use the Contractor shall, upon receipt thereof, notify the Contracting Officer of such fact and, as directed by the 
Coptracting Officer, either (i) return such property at the Government’s expense or otherwise dispose of the property, or 
(ii) effect repairs or modifications. Upon the completion of (i) or (ii) above, the Contracting Officer upon written request of 
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the Contractor shall equitably adjust the delivery or performance dates or the contract price, or both, and any other con- 
tractual provision affected by the rejection or disposition, or the repair or modification, in accordance with the procedures 
provided for in the clause of this contract entitled “Changes.” The foregoing provisions for adjustment are exclusive and 
the Government shall not be liable to suit for breach of contract by reason of any delay in delivery of Government-fur- 
nished property or delivery of such property in a condition not suitable for its intended use. 

(b) Changes in Government-furnished Property. 


(X) By notice in writing, the Contracting Officer may (i) decrease the property provided or to be provided by the 
Government under this contract, or (ii) substitute other Government-owned property for property to be provided by the 
Government, or to .Vic acquired by the Contractor for the Government, under this contract. The Contractor shall promptly 
take such action as the Contracting Officer may direct with respect to the removal and shipping of property covered by such 
notice. 

(2) In the event of any decrease in or substitution of property pursuant to subparagraph (X) above, or any withdrawal 
of authority to use property provided under any other contract or lease, which property the Government had agreed in 
the Schedule to make available for the performance of this contract, the Contracting Officer, upon the written request 
of the Contractor (or, if the substitution of property causes a decrease in the cost of performance, on his own initiative), 
shall equitably adjust such contractual provisions as may be affected by the decrease, substitution, or withdrawal, in accord- 
ance with the procedures provided for in the “Changes” cause of this contract. 

(c) Title. Title to all property furnished by the Government shall remain in the Government. In order to define the 
obligations of the parties under this clause, title to each item of facilities, special test equipment, and special tooling 
(other than that subject to a “Special Tooling” clause) acquired by the Contractor for the Government pursuant to this 
contract shall pass to and vest in the Government when its use in the performance of this contract commences, or upon 
payment therefor by the Government, whichever is earlier, whether or not title previously vested. All Government-furnished 
property, together with all property acquired by the Contractor title to which vests in the Government under this paragraph, 
is subject to the provisions of this clause and is hereinafter collectively referred to as “Government property.” Title to Gov- 
ernment property shall not be affected by the incorporation or attachment thereof to any property not owned by the Gov- 
ernment, nor shall such Government property, or any part thereof, be or become a fixture or lose its identity as personalty 
by reason of affixation to any realty. 


(d) Property Administration. The Contractor shall comply with the provisions of Appendix B, Armed Services Pro- 
curement Regulation, as in effect on the date of the contract, which is hereby incorporated by reference and made a part of 
this contract. Material to be furnished by the Government shall be ordered or returned by the Contractor, when required, in 
accordance with the “Manual for Military Standard Requisitioning and Issue Procedure (MILSTRIP) for Defense Contractors” 
(Appendix H, Armed Services Procurement Regulation) as in effect on the date of this contract, which Manual is hereby in- 
corporated by reference and made a part of this contract. 

(e) Use of Government Property. The Government property shall, unless otherwise provided herein or approved by the 
Contracting Officer, be used only for the performance of this contract. 

(f) Maintenance and Repair of Government Property. The Contractor shall maintain and administer, in accordance with 
sound industrial practice, a program for the maintenance, repair, protection, and preservation of Government property, until 
disposed of by the Contractor in accordance with this clause. In the event that any damage occurs to Government property 
the risk of which has been assumed by the Government under this contract, the Government shall replace such items or the 
Contractor shall make such repair of the property as the Government directs; provided, however, that if the Contractor can- 
not effect such repair within the time required, the Contractor shall dispose of such property in the manner directed by the 
Contracting Officer. The contract price includes no compensation to the Contractor for the performance of any repair or re- 
placement for which the Government is responsible, and an equitable adjustment will be made in any contractual provi- 
sions affected by such repair or replacement of Government property made at the direction of the Government, in accordance 
with the procedures provided for in the “Changes” clause of this contract. Any repair or replacement for which the Con- 
tractor is responsible under the provisions of this contract shall be accomplished by the Contractor at his own expense. 


(g) Risk of Loss. 


(1) Except for loss, destruction or damage resulting from a failure of the Contractor due to willful misconduct or 
lack of good faith of any of the Contractor’s managerial personnel as defined herein, to maintain and administer the program 
for the maintenance, repair, protection and preservation of the Government property as required by paragraph (f) hereof, 
and except as specifically provided in the clause or clauses of this contract designated in the Schedule, the Contractor shall 
not be liable for loss or destruction of or damage to the Government property provided under this contract: 


(i) caused by any peril while the property is in transit off the Contractor’s premises; or 

(ii) caused by any of the following perils while the property is on the Contractor’s or subcontractor’s premises, or on 
any other premises where such property may properly be located, or by removal therefrom because of any of the following 
perils — 


(A) fire; lightning, windstorm, cyclone, tornado, hail; explosion; riot, riot attending a strike, civil commotion; van- 
dalism and malicious mischief; sabotage; aircraft or objects falling therefrom; vehicles running on land or tracks; excluding 
vehicles owned or operated by the Contractor or any agent or employee of the Contractor; smoke; sprinkler leakage; earth- 
quake or volcanic eruption; flood, meaning thereby rising of a body of water; nuclear reaction, nuclear radiation or radioactive 
contamination; hostile or warlike action, including action in hindering, combating, or defending against an actual, impend- 
ing or expected attack by any government or sovereign power (de jure or de facto), or by any authority using military, naval, 
or air forces; or by an agent of any such government, power, authority, or forces; or 

(B) other peril, of a type not listed above, if such other peril is customarily covered by insurance (or by a reserve 
for self-insurance) in accordance with the normal practice of the Contractor, or the prevailing practice in the industry in 
which the Contractor is engaged with respect to similar property in the same general locale. 

The perils as set forth in (i) and (ii) above are hereinafter called “excepted perils.” 
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If the Contractor transfers Government property to the possession and control of a subcontractor, the transfer shall not af- 
fect the liability of the Contractor for loss or destruction of or damage to the property as set forth above However, the Con- 
tractor shall require the subcontractor to assume the risk of, and be responsible for, any loss or destruction of or damage to 
the property while in the latter’s possession or control, except to the extent that the subcontract, with the prior approval o 
the Contracting Officer, provides for the relief of the subcontractor from such liability. In the absence of such approval, the 
subcontract shall contain appropriate provisions requiring the return of all Government property in as good condition as when 
received, except for reasonable wear and tear or for the utilization of the property in accordance with the provisions of the 
prime contract. 

The term “Contractor’s managerial personnel” as used herein means the Contractor s directors, officers and any of his man- 
agers, superintendents, or other equivalent representatives who have supervision or direction ot. 

(i) all or substantially all of the Contractor’s business; 

(ii) all or substantially all of the Contractor’s operation at any one plant or separate location at which the contract 
is being performed; or 

(iii) a separate and complete major industrial operation in connection with the performance of this contract. 

(2) The Contractor represents that he is not including in the price hereunder, and agrees that he will not hereafter in- 
clude in any price to the Government, any charge or reserve for insurance (including any self-msurance funds or reserve) cov- 
ering loss or destruction of or damage to the Government property caused by any excepted peril. 

(3) Upon the happening of loss or destruction of or damage to any Government property caused by an excepted peril, 
the Contractor shall notify the Contracting Officer thereof, and shall communicate with the Loss and Salvage Organization, 
if any now or hereafter designated by the Contracting Officer, and with the assistance of the Loss and Salvage Organization 
so designated (unless the Contracting Officer has directed that no such organization be employed), shall take all reasonable 
steps to protect the Government property from further damage, separate the damaged and undamaged Government prop- 
erty, put all the Government property in the best possible order, and furnish to the Contracting Officer a statement ot: 

(i) the lost, destroyed, and damaged Government property; 

(ii) the time and origin of the loss, destruction, or damage; 

(iii) all known interests in commingled property of which the Government property is a part; and 

(iv) the insurance, if any, covering any part of or interest in such commingled property. , . 

The Contractor shall be entitled to an equitable adjustment in the contract price for the expenditures made by him in per- 
forming his obligations under this subparagraph (3) (including charges made to the Contractor by the Loss and Salvage Organ- 
ization, except any of such charges the payment of which the Government has, at its option, assumed directly), in accord- 
ance with the procedures provided for in the “Changes clause of this contract. 

(4) With the approval of the Contracting Officer after loss or destruction of or damage to Government property, and 
subject to such conditions and limitations as may be imposed by the Contracting Officer, the Contractor may, in order to 
minimize the loss to the Government or in order to permit resumption of business or the like, sell for the account ot the Gov- 
ernment any item of Government property which has been damaged beyond practicable repair, or which is so commingled 
or combined with property of others, including the Contractor, that separation is impracticable. 

(5) Except to the extent of any loss or destruction of or damage to Government property for which the Contractor is 
relieved of liability under the foregoing provisions of this clause, and except for reasonable wear and tear or depreciation or 
the utilization of the Government property in accordance with the provisions of this contract, the Contractor assumes the 
risk of and shall be responsible for, any loss or destruction of or damage to the Government property, and such property 
(other than that which is permitted to be sold) shall be returned to the Government in as good condition as when received 
by the Contractor in connection with this contract, or as repaired under paragraph (f) above. 

(6) In the event the Contractor is reimbursed or compensated for any loss or destruction of or damage to the Govern- 
ment property caused by an excepted peril, he shall equitably reimburse the Government. The Contractor shall do nothing 
to prejudice the Government’s rights to recover against third parties for any such loss, destruction or damage and, upon the 
request of the Contracting Officer, shall at the Government’s expense, furnish to the Government all reasonable assistance and 
cooperation (including the prosecution of suit and the execution of instruments of assignment in favor of the Government) 
in obtaining recoveiy. In addition, where a subcontractor has not been relieved from liability for any loss or destruction of or 
damage to the Government property, the Contractor shall enforce the liability of the subcontractor for such loss or destruc- 
tion of or damage to the Government property for the benefit of the Government, 

( 7 ) If this contract is for the development, production, modification, maintenance or overhaul of aircraft, or otherwise 
involves the furnishing of aircraft by the Government, the “Ground and Flight Risk clause of this contract shall control, to 
the extent it is applicable, in the case of loss or destruction of, or damage to, aircraft. 

29 NOTICE TO THE GOVERNMENT OF LABOR DISPUTES. (Sep. 1958) — (a) Whenever the Contractor has knowl- 
edge' that any actual or potential labor dispute is delaying or threatens to delay the timely performance of this contract the 
Contractor shall immediately give notice thereof, including all relevant information with respect thereto, to the Contracting 
Officer. 

(b) The Contractor agrees to insert the substance of this clause, including this paragraph (b), in any subcontract here- 
under as to which a labor dispute may delay the timely performance of this contract; except that each such subcontract shall 
provide that in the event its timely performance is delayed or threatened by delay by any actual or potential labor dispute, 
the subcontractor shall immediately notify his next higher tier subcontractor, or the prime contractor, as the case may be, 
of all relevant information with respect to such dispute. 

30 LIMITATION ON WITHHOLDING OF PAYMENTS. (Sep. 1958)— If more than one clause or Schedule provision of 
this contract authorizes the temporary withholding of amounts otherwise payable to the Contractor for supplies delivered or 
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services performed the total of the amounts so withheld at any one time shall not exceed the greatest amountwhich ixw lie 
witfiheid P under any one such clause or Schedule provision at that time; provided, that this limitation shall not app y 

(i) withholdings pursuant to any clause relating to wages or hours of employees; 

(ii) withholdings not specifically provided for by this contract; and 

(iii) the recovery of overpayments. 

m totfkfst nUnv 1968) Notwithstanding any other provision of this contract, unless paid within 30 days all amounts 

« w- ti, c— " ss'JrtfA'sK 



>11 cl 11 L/C UU.C UJJOll WIO \~J . - * 1 1 , 

. A" ( vr,;: "f th^ first written demand for payment, consistent with this contract, including demand consequent 

; ,,"'( ‘,11 r^innHon Oil) the date of transmittal by the Government to the Contractor of a proposed supplemental 

connection with a negotiated pricing agreement not confirmed by contract supplement. 

roiUPFTTTION IN SUBCONTRACTING. (Apr. 1962)— Applicable only if this is a negotiated contract over 
$1<M)00 Contractor shall select subcontractors (including suppliers) on a competitive basis to the maximum prac- 

tical extent consistent with the objectives and requirements ot the contract. 

m PITANCFS (Tune 1965) The Contracting Officer may at any time, by written order, and without notice to the sure- 

s p sc °'jq, m to™,,* s&srJt 

ever, nothing hr this clause shall excuse the Contractor from proceeding with the contract as changed. 

14 DATA— WITHHOLDING OF PAYMENT. (Apr. 1965)— (This Clause is applicable only if this contract is in excess 
- 'aV-SSit ,t '“hSofSf i,“e£i, “pt’dlvlv (Including sL. 

0, ,S£S™S ,hil“ bfjAS C ,ny o,l,,,' .c«o, ! taken pursuant to this clause 

withholding is specified m ine scnea * i rleliverv or to deliver data without deficiencies arises out of causes beyond 

where Connor sfadure to Conlractorwithinthe meaning of the clause hereof entitled “De- 

fault” ThI ihoSofaify amount or Subsequent payment thereof to the Contractor shall not be construed as a waiver 
of any rights accruing to the Government under this contract. 

35. SUBCONTRACTS. (Apr. 1967). If this contract provides for price redetermination, or contains incentive provisions, 
the following provisions shall apply to subcontracts; 

(a) As used in this clause, the term “subcontract” includes purchase orders. 

(b) The Contractor shall notify the Contracting Officer reasonably in advance of entering into any subcontract if the 
Contractor^ procurement system has not been approved by the Contracting Officer and if the subcontract: 

(i) is to be a cost-reimbursement, time and materials, or labor-hour contract which it is estimated will involve an 
amount in excess of fen thousand dollars ($10,000) including any fee; 

(ii) is proposed to exceed one hundred thousand dollars ($100,000); or 

(iii) is one of a number of subcontracts, under this contract with a single subcontractor for the same or related 
supplies or services which, in the aggregate, are expected to exceed one hundred thousand dollars ($100,000). 

(c) The advance notification required by paragraph (b) above shall include: 

(i) a description of the supplies or services to be called for by the subcontract; 

(ii) identification of the proposed subcontractor and an explanation of why and how the proposed subcontractor 
was selected, including the competition obtained; 

(iii) the proposed subcontract price, together with the Contractor’s cost or price analysis thereof; 

(iv) the subcontractor’s current, complete, and accurate cost or pricing data and Certificate of Current Cost or Pricing 
Data, when such data and certificates are required by other provisions of this contract to be obtained from the subcontractor; 

and 

(v) identification of the type of subcontract to be used. 

— 15 — 
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(d) The Contractor shall not enter into any subcontract for which advance notification to the Contracting Officer is re- 
quired by this clause, without the prior written consent of the Contracting Officer; provided that the Contracting Officer, in his 
discretion, may ratify in writing any subcontract. Such ratification shall constitute the consent of the Contracting Officer re- 
quired by this paragraph. 

(e) Neither consent by the Contracting Officer to any subcontract or any provisions thereof nor approval of the Contrac- 
tor’s procurement system shall be construed to be a determination of the acceptability of any subcontract price or of any 
amount paid under any subcontract or to relieve the Contractor of any responsibility for performing this contract, unless such 
approval or consent specifically provides otherwise. 

(f) The Contractor agrees that no subcontract placed under this contract shall provide for payment on a cost-plus-a-per- 
centage-of-cost basis. 

36. RESPONSIBILITY FOR SUPPLIES. (Jan. 1958) (If this contract is for the delivery of end items other than designs, 

drawings, or reports the following clause shall be applicable.) Except as otherwise provided in this contract, (i) the Contrac- 
tor shall be responsible for the supplies covered by this contract until they are delivered at the designated delivery point, 
regardless of the point of inspection; (ii) after delivery to the Government at the designated point and prior to acceptance by 
the Government or rejection and giving notice thereof by the Government, the Government shall be responsible for the 
loss or destruction of or damage to the supplies only if such loss, destruction, or damage results from the negligence of officers, 
agents, or employees of the Government acting within the scope of their employment; and (iii) the Contractor shall hear 
all risks as to rejected supplies after notice of rejection, except that the Government shall be responsible for the loss, or de- 
struction of, or damage to the supplies only if such loss, ■ destruction or damage results from the gross negligence of offi- 
cers, agents, or employees of the Government acting within the scope of their employment. 

37. DEFERRED ORDERING OF TECHNICAL DATA (May 1964) The Government shall have the right to order, at 

any time during the performance of this contract, or within two (2) years from either acceptance of all items (other than 

data) to be delivered under this contract or termination of this contract, whichever is later, any data called for in the Sched- 
ule of this contract, and the Contractor shall promptly prepare and deliver such data as is ordered. However, the Contractor 
shall be relieved of the obligation to furnish data pertaining to an item obtained from a subcontractor upon the expiration of 
two (2) years from the date he accepts the item. When the data is delivered; payment shall be made, by equitable adjustment 
or otherwise, for converting the data into the prescribed form, reproducing it, and preparing it for delivery. Such payment 
shall not be included in the application of any incentive pricing formula. 

38. SUSPENSION OF WORK. (Apr. 1966) — (a) The Contracting Officer may order the Contractor in writing to suspend, 
delay or interrupt all or any part of the work for such period of time as he may determine to be appropriate for the conven- 
ience of the Government. 

(b) If the performance of all or any part of the work is, for an unreasonable period of time, suspended, delayed, or in- 
terrupted by an act of the Contracting Officer in the administration of this contract, or by his failure to act within the time 
specified in this contract (or if no time is specified within a reasonable time), an adjustment shall be made for any increase 
in the cost of performance of this contract (excluding profit) necessarily caused by such unreasonable suspension, delay, or 
interruption and the contract modified in writing accordingly. Adjustment shall also be made in the delivery or performance 
dates and any other contractual provision affected by such suspension, delay, or interruption, However, no adjustment shall 
be made for any suspension, delay, or interruption to the extent that performance would have been so suspended, delayed, 
or interrupted by any other cause including the fault or negligence of the Contractor. Also no adjustment shall be made under 
this clause for any suspension, delay, or interruption for which an equitable adjustment is provided for or excluded under 
any other provision of this contract. 

(c) No claim under this clause shall be allowed (i) for any costs incurred more than twenty days before the Con- 
tractor shall have notified the Contracting Officer in writing of the act or failure to act involved (but this requirement 
shall not apply as to a claim resulting from a suspension order), and (ii) unless the claim, in an amount stated, is asserted 
in writing as soon as practicable after the termination of such suspension, delay, or interruption, but not later than the 
date of final payment under the contract. 

(d) If the parties fail to agree upon the existence or extent of a suspension, delay, or interruption, or on the amount 
of adjustment to be made, the dispute shall be determined as provided in the “Disputes" clause of this contract; but noth- 
ing in this clause shall excuse the Contractor from proceeding with the prosecution of the work in accordance with the 
contract to the extent possible or as otherwise directed by the Contracting Officer. 

39. AUDIT AND RECORDS (Nov. 1967)— (a) The Contractor shall maintain books, records, documents, and other evi- 
dence and accounting procedures and practices, sufficient to reflect properly all direct and indirect costs of whatever nature 
claimed to have been incurred and anticipated to be incurred for the performance of this contract. The foregoing constitute 
“records” for the purposes of this clause. 

(b) The Contractor’s plants, or such part thereof as may be engaged in the performance of this contract, and his 
records shall be subject at all reasonable times to inspection and audit by the Contracting Officer or his authorized repre- 
sentative. In addition, for purposes of verifying that cost or pricing data submitted, in conjunction with the negotiation of 
this contract or any contract change or other modification involving an amount in excess of $100,000, were accurate, com- 
plete and current, the Contracting Officer, or his authorized representatives, shall — until the expiration of three years from 
the date of final payment under this contract — have the right to examine those books, records, documents, papers and 
other supporting data which involve transactions related to this contract or which will permit adequate evaluation of the 
cost or pricing data submitted, along with the computations and projections used therein. 

(c) The Contractor shall preserve and make available his records (i) until the expiration of three years from the date 
of final payment under this contract, and (ii) for such longer period, if any, as is required by applicable statute, or by other 
clauses of this contract, or by (A) or (B) below. 


(A) If this contract is completely or partially terminated, the records relating to the work terminated shall be 
preserved and made available for a period of three years from the date of any resulting final settlement. 
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' (B) Records which relatTto (i) appeals under the “Disputes” clause of this contract or (ii) litigation or the 

settlement ofclaims arising out of the performance of this contract, shall be retained until such appeals, litigation, or claims 
have been disposed of. 

(dl (1) The Contractor shall insert this clause, including the whole of the paragraph (d), in each subcontract here- 
under that is not firm fixed-price or fixed-price with escalation. When so inserted changes shall be made to designate the 
hSer-tier subcontractor at the level involved in place of the Contractor ;> to add ‘of ‘he Government prime contract after 
“Contracting Officer”; and to substitute “the Government prime contract m place of this contract in (B) of paragraph 

(c) above. 

(2) The Contractor shall insert the following clause in each firm fixed-price or fixed-price with escalation subcontract 
hereunder which when entered into exceeds $100,000, except those subcontracts covered by subparagraph (3) below. 

AUDIT— 

/ „ s Fnr nl ,n-)nsps of verifying that certified cost or pricing data submitted in conjunction with the negotiation of this 
contrict^r Lfcontoct change or other modification involving an amount in excess of $100,000 were accurate c«*mpleto 
and current the Contracting Officer of the Government prime contract, or his authorized representatives, shall unt “ *he 
and current, tne ^ontra g payment under this contract— have the right to examine those books, records, 

documents ° papers ^Xofe^pporting date wEich involve transactions related to this contract or which will permit ade- 
quate evaluation of the cost or pricing data submitted, along with the computations and projections us§d therein. 

/u\ The Subcontractor agrees to insert this clause including this paragraph (b) in all subcontracts hereunder which 
when entered into exceed $100,000 unless the price is based on adequate price competition established catalog or market 
prices of commercial items sold in substantial quantities to the general public, or prices set by law or regulatio . 

(3) The Contractor shall insert the following clause in each firm fixed-price or fixed-price with escalation sub- 
contract hereunder which when entered into exceeds $100,000 where the price is based on adequate price competition estab- 
bshed catalog or mSet prices of commercial items sold in substantial quantities to the general public, or prices set by law 

or regulation. 

AUDIT— PRICE ADJUSTMENTS 

fa) This clause shall become operative only with respect to any change or other modification of this contract, which 
involves a price adjustment in excess of $100,000 unless the price adjustment is based on adequate price competition, estab- 
Xd catalog or market prices of commercial items sold in substantial quantities to the general public, or prices set by law 
or regulation! provided that such change or other modification to this contract must result from a change or other modifica- 
tion to the Government prime contract. 

(h) For mirnoses of verifying that any certified cost or pricing data submitted in conjunction with a contract change or 
^ P r !j,orlifieJion P were accurate complete and current, the Contracting Officer of the Government prime contract, or his 
other modification were , P pvmration of three years from the date of final payment under this contract — 

safSASTSB StiSi — v** $ 'ir’vr 1 

related to this contract or which will permit adequate evaluation of the cost or pricing data submitted, along with 
computations and projections used therein. 

(c) The Subcontractor agrees to insert this clause including this paragraph (c) in all subcontracts hereunder which 
when entered into exceeds $100,000. 

4ft PRTCF REDUCTION FOR DEFECTIVE COST OR PRICING DATA (Nov. 1967)— (a) If any price, including profit 
f ‘ nptmtiated in connection with this contract or any cost reimbursable under this contract was increased by any sig- 
nificant sinus because the Contractor or any subcontractor pursuant to the clause of this contract entitled Subcontractor Cost 
mficant sums because the oontrac or y Pricinf , Data— Price Adjustments” or any subcontract clause therein required, fur- 

be necessary to reflect such reduction. 

(b) Failure to agree on a reduction shall be a dispute concerning a question of fact within tire meaning of the “Disputes” 
clause of this contract. 

Price Reduction for Defective Cost or Pricing Date — Price Adjustments 

(a) This clause shall become operative only with respect to any change or other modification of this contract which in- 
volves a nrice adjustment in excess of $100,000, except where the price is based on adequate price competition established 
catalog or market prices of commercial items sold in substantial quantities to the general public, or prices set by law or regu- 
lation. The right to price reduction under this clause shall be limited to such price adjustments. 

ib) If -mv mice including profit, or fee, negotiated in connection with any price adjustment under this contract was in- 
creJed bv my significant sums because of the contractor or any subcontractor, pursuant to the clause of this contract entitled 
“Subcontractor Cost or Pricing Data— Price Adjustments” or any subcontract cfause therein required, furnished incomplete or 
inaccurate cost or pricing data or data not current as of the date of execution of the Contractor s Certificate of Current Cos 
or Pridng Data then such price shall be reduced accordingly and the contract shall be modified in writing to reflect such 

reduction. 

(c) Failure to agree on a reduction shall be a dispute concerning a question of fact within the meaning of the “Disputes” 
clause of this contract. 

41 MATERIAL INSPECTION AND RECEIVING REPORT (Feb 1968)— At the time of each delivery under this con- 
tract the Contractor shall prepare and furnish to the Government a Material Inspection and Receiving Report (DD Form 
250 Series), in the manner and to the extent required by the Contracting Oiticer. 


— 17 — 
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42. GROUND AND FLIGHT RISK (Apr. 1968) — (a) Notwithstanding any other provisions of this contract, except as may 
be specifically provided in the Schedule as an exception to this clause, the Government, subject to tire definitions and limi- 
tations of, this clause, assumes the risk of damage to, or loss or destruction of, aircraft “in the open,” during “operation,” and 
in “flight,” as these terms are defined below, and agrees that the Contractor shall not be liable to the Government for any 
such damage, loss, or destruction, the risk of which is so assumed by the Government. 

(b) For the purposes of this clause: 

(1) Unless otherwise specifically provided in the Schedule, the term “aircraft” means — 

(A) aircraft (including (I) complete aircraft, and (II) aircraft in the course of being manufactured, disassembled, or 
reassembled; provided, that an engine or a portion of a wing or a wing is attached to a fuselage of such aircraft) to be fur- 
nished to the Government under this contract (whether before or after acceptance by the Government); and 

(B) aircraft (regardless of whether in a state of disassembly or reassembly) furnished by the Government to the Con- 
tractor under this contract; 

including all property installed therein, or in the process of installation, or temporarily removed from such aircraft; provided, 
however, that such aircraft and property are not covered by a separate bailment agreement. 

(ii) The term “in the open” means located wholly outside of buildings on the Contractor’s premises or at such other 
places as may be described in the Schedule as being in the open for the purposes of this clause, except that aircraft furnished 
by the Government shall be deemed to be in the open at all times while in Contractor’s possession, care, custody, or control. 

(iii) The term “flight” means any flight demonstration, flight test, taxi test, or other flight, made in the performance of 

tills contract, or for the purpose of safeguarding the aircraft, or previously approved in writing by the * 

With respect to land based aircraft “flight” shall commence with the taxi roll from a flight line on the Contractor’s premises, 
and continue until the aircraft has completed the taxi roll in returning to a flight line on the Contractor’s premises; with re- 
spect to seaplanes, “flight” shall commence with the launching from a ramp on the Contractor's premises and continue until 
the aircraft lias completed its landing run upon return and is beached at a ramp on the Contractor’s premises; with respect to 
helicopters, “flight” shall commence upon engagement of the rotors for the purpose of take-off from the Contractor’s premises 
and continue until the aircraft has returned to the ground on the Contractor’s premises and the rotors are disengaged; and 
with respect to vertical take-off aircraft, “flight” shall commence upon disengagement from any launching platform or device 
on the Contractor’s premises and continue until the aircraft has been re-engaged to any launching platform or device on the 
Contractor’s premises; provided, that aircraft off the Contractor’s premises shall be deemed to he in flight when on the ground 
or water only during periods of reasonable duration following emergency landing, other landings made in the performance of 
this contract, or landings approved by * in writing. 

(iv) The term “Contractor’s premises” means those premises designated as such in the Schedule or in writing by the 
,* and any other place to which aircraft are moved for the purpose of safeguarding the Aircraft. 

(v) The term “operation” means operations and tests, other than on any production line, of aircraft, when not in 
flight, whether or not the aircraft is in the open or in motion during the making of any such operations or tests, and 
includes operations and tests of equipment, accessories, and power plants, only when installed in aircraft. 

(vi) The term “flight crew members” means the pilot, the co-pilot and, unless otherwise specifically provided in 
the Schedule, the flight engineer, navigator, bombardier-navigator, and defensive systems operator, when required, or as- 
signed to their respective crew positions, to conduct any flight on behalf of the Contractor. 

(c) (1) The Government’s assumption of risk under this clause, as to aircraft in the open, shall continue in effect unless 

terminated pursuant to subparagraph (3) below. Where the _ * finds that any of such aircraft is in the 

open under unreasonable conditions, he shall notify the Contractor in writing of the conditions he finds to be un- 
reasonable and require the Contractor to correct such conditions within a reasonable time.. 

(2) Upon receipt of such notice, the Contractor shall act promptly to correct such conditions, regardless of whether 
he agrees that such conditions are in fact unreasonable. To the extent that the Contracting Officer may later determine 
that such conditions were not in fact unreasonable, an equitable adjustment shall be made in the contract price to com- 
pensate the Contractor for any additional costs he incurred in correcting such conditions and the contract shall be modi- 
fied in writing accordingly. Any dispute as to the unreasonableness of such conditions or the equitable adjustment shall 
be deemed to Ire a dispute concerning a question of the fact within the meaning of the clause of this contract entitled “Dis- 
putes.” 

(3) If the * finds that the Contractor has failed to act promptly to correct such conditions or has 

failed to correct such conditions within a reasonable time, he may terminate the Government’s assumption of risk under 

this clause, as to any of the aircraft which is in the open under such conditions, such termination to be effective at 12:01 
A.M. on the fifteenth day following the day of receipt by the Contractor of written notice thereof. If the Contracting 
Officer later determines that the Contractor acted promptly to correct such conditions or that the time taken by the Con- 
tractor was not in fact unreasonable, an equitable adjustment shall, notwithstanding paragraph (g) of this clause, be made 
in the contract price to compensate the Contractor for any additional costs he incurred as a result of termination of 
the Government’s assumption of risk under this clause and the contract shall be modified in writing accordingly. Any dis- 
pute as to whether the Contractor failed to act promptly to correct such conditions, or as to the reasonableness of the time 
for correction of such conditions, or as to such equitable adjustment, shall be deemed to be a dispute concerning a ques- 
tion of fact within the meaning of the clause of this contract entitled “Disputes." 

(4) In the event the Government’s assumption of risk under this clause is terminated in accordance with (3) 
above, the risk of loss with respect to Government-furnished property shall be determined in accordance with the clause or 
this contract, if any, entitled “Government Property” until the Government’s assumption of risk is reinstated in accordance 
with (5) below. 

(5) When unreasonable conditions have been corrected, the Contractor shall promptly notify the Government there- 

of. The Government may elect to again assume the risks and relieve the Contractor of liabilities as provided in this clause, 
or not, and the * shall notify the Contractor of the Government’s election. If, after correction of the un- 

reasonable conditions the Government elects to again assume such risks and relieve the Contractor of such liabilities, the 
Ceiitractor shall be entitled to an equitable adjustment in the contract price for costs of insurance, if any, extending from 
the end of the third working day after the Contractor notifies the Government of such correction until the Government 
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illS ^dTVhe'^ovemment’^assiimption of risk shall not extend to damage to, or loss or destruction of such aircraft: 

„) resulting t,.m (..lure of fli. 

" £» «" tteT£?L, no, to. ^ in writing 

ty th ° (ill) while In the course of transportation by roil, or by conveyance on public streets, highways, or waterways, 
ercept *<*7— to. « destruction is in tact covered by tosurauce, 

M consisting of wear and tear, 

(Vi) sustained svhile the aircraft is being wo rked upon - direedy &S£fS 0“ “p«*h 

have' been maintained by the^Contracfor a. the time of such 

damage, loss, 0, destruction, but for the Government. the Government's assumption of 

(e) With the exception of damage to or . loss or ^ruction ot ai iremt J j» from each event separately occur- 

risk under this clause shall not extend to the r $ > ;bJ f th fi ® t $1 000 of loss of or damage to aircraft “in 

ring. 1 he Contractor assumes the risk ° f a » ,P e ’except for reasonable wear and tear and 

the open or during operation resulting fro 1 ea i- JL r Government personnel. If the Government elects to 

except to the extent the loss or damage which it was immediately prior to 

55T&Sl , fclS3S& 

12 “ fc cSSet, ’wees' tnferta, o, pay the Government *1,000 (or the amcnnl of the loss if smaller) 

sss-to5J4 •a.'ttsa s irsis^-*ss=rl2sjf^^ 

i^ss?£3 , as?fc sirsieibissiriii; w **-«- * ». - 

-«-• ssjz ff„rf mt— » *-^=fe=: 

thorized m this clause, any charge or contmgen y during operation, or in flight, the risk of which 

K s & au, *u-’« « «* — •«» «* »• — 

”“w“to *rrlfrf' 'dJag. fc O, loss or tartuc.lon of, jtorrfUj*. ' n .¥2n£n?g“d 
Sit'S SlSSaftirthe 1 bSf 1 pSibt°“der and, further, cvccpt in cases covered by (e) above, fhc Contractor should 
furnish to the * * statement of; 

(i) the damaged, lost, or destroyed aircratt; 

(ii) the time and origin of the damage, loss or destruction; . , 

ffi ^h Commingled property. ^ _ 

penditures maleTy" hi ^oLtacmTin^peXmS this contmcC shall be 

modified^fin rWriting^accordingly. ^ b ^the Government^ny Govem^nfsldl eleCqfrC 

™?haF a such n aircraft be mphceT|. restored 1 by ^the evenfthatThe GoCFmment requires 

such damage, or (2) shall terminate this con adhistment shall be made in the amount due under this contract 

that the aircraft be replaced “ ^"haUbe modified in writing accordingly. If in the alterna- 

and in the time required for its pertormance, ana uns c , . ft and un d er this clause the Government 

tive, this contract is terminated under this paragraph w JVontr'ictor shall be paid the contract price for said aircraft 
has assumed the risk of such damage loss or ' destruction the Contmctor ^11 be ^^ 00 ^^ P fa determines (1) 

(or, if applicable, any work to 1 be performed on said a rc a ) J work t0 be performed on said aircraft) together 

that it would have cost the Contractor to complete the aircratt (or any wore , { ^ of the damaged aircraft 

with anticipated profit if any, on any such Contn actor k The Contracting Officer shall have the right to prescribe the 
or any remaining portion thereof or any remaining parts thereof; and, if any additional 

=r a i&gssf! -- s^ss^s'ss *“—?„• £ & rrvs 

3 ot “ *“• ,hs 

meaning of the “Disputes” clause of this contract. 

— * In th e foregoing clause there is inserted “Contracting Officer" unless otherwise filled in. 
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0) In the event the Contractor is at any time reimbursed or compensated by any third person for any damage, loss, 
or destruction of any aircraft, the risk of which has been assumed by the Government under the provisions of this clause 
and tor which the Contractor has been compensated by the Government, he shall equitably reimburse the Government. The 
Contractor shall do nothing to prejudice the Government s rights to recover against third parties for any such damage, 
loss, or destruction and, upon the request of the — — shall at the Government’s expense furnish to the Gov- 

ernment ail reasonable assistance and cooperation (including the prosecution of suit and the execution of instruments of 
assignment or subrogation in favor of the Government) in obtaining recovery. 

43. SPECIAL TOOLING (Oct. 1967) 

(a) Definition. 

(1) The term special tooling means all jigs,, dies, fixtures, molds, patterns, taps, gauges, other equipment and 
manufacturing aids, and replacements thereof, which are of such a specialized nature that, without substantial modification 
or alteration, their use is limited to the development or production of particular supplies or parts thereof, or the per- 
formance of particular services. The term includes all components of such items, but does not include: 

(i) consumable property; 

(ii) special test equipment; or 

(iii) buildings, nonseverable structures (except foundations and similar improvements necessary for the installa- 
tion of special tooling), general or special machine tools, or similar capital items. 

(2) For the purposes of this clause, the term “special tooling” does not include: 

(i) items acquired by the Contractor prior to the effective date of this contract, or replacements of such items, 
whether or not altered or adapted for use in the performance of this contract; or 

(ii) items specifically excluded by the Schedule. 

(b) Use of Special Tooling. The Contractor agrees not to use any items of special tooling except in the performance 
of this contract, or as approved by the Contracting Officer. 

(c) List of Special Tooling. Within sixty (60) days after delivery of the first production end items under this con- 
tract, or such later date as may be prescribed by the Contracting Officer, the Contractor shall if the Contracting Officer so 
requests, furnish the Contracting Officer a list of all special tooling acquired or manufactured by the Contractor for use in 
the performance of this contract. The list shall specify the nomenclature, tool number and related product part number 
or service, and unit or. group cost of the special tooling. Upon completion or termination of all or a substantial part of 
the work under this contract the Contractor shall furnish a final list in the same form covering all items not previously- 
reported under this paragraph; provided, however, that the Contracting Officer may by written notice waive this require- 
ment or extend it until the completion of this contract and other contracts and subcontracts as to which approval has been 
obtained under paragraph (b) above. Special tooling which has become obsolete as a result of changes in design or specifi- 
cation need not be reported, except as provided for in paragraph (d). 

(d) Changes in Design. In the event of any changes in design or specifications which affect interchangeability of parts, 
the Contractor shall, unless otherwise agreed to by the Contracting Officer, give the Contracting Officer notice of any 
part which is not interchangeable with the new or superseding part and the usable special tooling for each part covered 
in such notice shall be retained by the Contractor subject to the provisions of paragraph (i), pending disposition under 
paragraph (f). 

(e) Contractor’s Offer to Retain Special Tooling. At the time he furnishes any list or notice under (c) or (d) above, the 
Contractor may designate those items of special tooling (either specifically or by listing the particular products, part’s, or 
services for which such items were used or designed) which he desires to retain, together with a written offer. 

(i) to retain any or all of such items, free and clear of any Government interest, for an amount designated 
therein, which should ordinarily not be less than the then fair value of such items which fair value takes into account, 
among other things, the value of such items to the Contractor for use in further work by him; or 

(ii) to retain any or all such items for such period of time and subject to such terms and conditions as may be 
agreed to by the parties hereto, subject to ultimate retention or disposition of such items in accordance with paragraph 

(f) hereof. 

(f) Disposition of Special Tooling. Within ninety (90) days after receipt of any list or notice under paragraph (c) or 
(d) hereof, or such further period as may be agreed upon by the parties, the Contracting Officer shall furnish to the Con- 
tractor: 


(i) a list specifying the particular products, parts, or services for which the Government may require special tool- 
ing together with a request that the Contractor transfer title (to the extent not previously transferred under any other 
clause of this contract) and deliver to the Government all usable items of special tooling which were used or designed for 
the manufacture or performance of any designated portion of such products, parts, or services, and which were on hand 
when production of such products or parts, or performance of such services, ceased; 

(ii) an acceptance or rejection of any offer made by the Contractor under paragraph (e) above, or a request for 
further negotiation with respect thereto; 

(iii) a direction to the Contractor to sell, or to dispose of as scrap, for the account of the Government, any or 
all of the special tooling covered by such list; 

(iv) a statement with respect to any or all of the special tooling covered by such list that the Government has 
no further interest herein and waives its rights therein; or 

(v) any combination of the foregoing, as the circumstances warrant. 

The Contractor shall promptly comply with any request by the Contracting Officer under this paragraph to transfer title 
to any items of special tooling, and shall: (1) immediately prepare such items for shipment by proper packaging, packing 
and marking, in accordance with any instructions which may be issued by the Contracting Officer, and shall’ promptly 
deliver such items to the Government as directed by the Contracting Officer; or (2) if a storage agreement has been en- 
tered into, prepare such items for storage in accordance therewith, as directed by the Contracting Officer. To the extent 
that compliance with such directions under (iii), (1) or (2) above occasions any cost to the Contractor for which he will 
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not otherwise be compensated, the contract price shall be equitably adjusted in accorcSme with the procedures of the 
“CMnges” clause hereof. Any items of special tooling so delivered or stored shall be accompanied by such operation sheets 
or other appropriate data as are necessary to show the manufacturing operations or processes for which such items were 
used or designed. If the Contracting Officer has requested further negotiations under (ii) of this paragraph, the Contractor 
agrees that he will enter into such negotiations in good faith with the Contracting Officer. Any items of special tooling 
which are not disposed of by transfer of title and delivery to the Government, or by acceptance of an offer of the Con- 
tractor made under paragraph (e), or of such offer as modified in the course of negotiations, shall be disposed of in the 
manner set forth in (iii) or (iv) of this paragraph. Any failure of the Contracting Officer to give the directions required 
under (i) — (v) above within the specified period shall be construed as a direction pursuant to (iii) above. 

(g) Proceeds of Retention or Disposition of Special Tooling. If the Contracting Officer accepts an offer of the Con- 
tractor to retain any items of special tooling, or if any such items are sold to third parties or disposed of as scrap, the net 
proceeds shall: (i) be deducted from the amounts due to the Contractor under this contract and the contract amended ac- 
cordingly; or (ii) be otherwise paid as the contracting Officer may direct. 

(h) Property Control. The Contractor agrees that he will follow his normal industrial practice in maintaining property 
control records on all the special tooling, and that he will make such records available for inspection by the Government 
at all reasonable times. The Contractor further agrees that, to the extent practicable, he will identify by appropriate stamp, 
tag or other mark all special tooling subject to this clause. 

(i) Maintenance Pending Disposition. The Contractor agrees that between the date any usable items of special tool- 
ing are no longer needed by him, within the meaning of this clause, and the date of final disposition of such items under 
this clause, he will take all reasonable steps necessary to maintain the identity and existing conditions of such items, un- 
less the Contracting Officer has directed that such items be disposed of as scrap or has given notice under (f) (iv). The Con- 
tractor shall not be required to keep any such items in place. 

(j) Special Tooling Provisions for Subcontracts. The Contractor agrees that, in placing any subcontracts or purchase 
orders under this contract which involve the use of special tooling, the full cost of which is charged to such subcontract 
or purchase order, he will include therein appropriate provisions to obtain rights comparable to those granted to the Gov- 
ernment by this clause, unless the Contracting Officer determines, upon the Contractor’s request, that, with respect to 
any subcontract, purchase order, or class thereof, such rights are not of substantial interest to the Government. The Con- 
tractor further agrees that he will exercise any such rights for the benefit of the Government, as the Contracting Officer 
may direct. 

44. ALTERATIONS IN CONTRACT. The following alterations have been made in the provisions of this contract: 

(1) CLAUSE 24— MILITARY SECURITY REQUIREMENTS, and in particular paragraphs (e) and (d) thereunder, 
shall be applicable only to the extent as authorized by the security representative of the Contracting Officer. 

(2) CLAUSE 28 — GOVERNMENT PROPERTY, paragraph (d), Property Administration, is applicable only to the 
extent as authorized, modified, or revised by the Contracting Officer or his duly authorized representative. 
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